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REPORT 
Of the Commissioner of Public Buildings, with the documents 
accompanying the same. 


To the Honorable the Legislative Assembly of the Territory of 
Wisconsin: 
Tie undersigned, commissioner of public buildings, respect- 

fully submits his annual report: and in so doing, would beg the 

indulgence of the assembly, while he presents in detail all his 
doings, correspondence, and whatever has come to his knowledge 
in relation to the public buildings. 

It will be remembered that the last assembly, just previous to 
its adjournment, passed two bills; one to extend the time on Mr. 
Baxter’s contract until the next November, and the other to au- 
thorize him to draw the one thousand seven hundred and fifty-eight 
dollars in the treasury upon his bonds. Thus the legislature sup- 
.posed when it adjournéd, that all necessary facilities for finishing 
the capitol were provided. These bills were vetoed by the gov- 
ethor, posterior to the adjournment; and the intended arrange- 
ment with Mr, Baxter was thereby frustrated, 

A day or two after the adjournment, the governor requested of 
your commissioner to call at his office and assist him in making 
estimates and forming a plan for enclosing the capitol square — 
During our intercourse upon that subject, he took occasion to ex- 
plain to me the position he had assumed in relation to the powers 
and duties of the old board of building commissioners, and referred 
me to the law of congress making the second appropriation, and 
Which he thought confided the expenditure of the appropriation 
directly and exclusively to thé old board of commissioners, and 
remarked that he, having resigned the office of commissioner, I 
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might, if I chose, consider myself elected to supply the vacancy, | 
After a carefnl examination of the act referred to, your commis- | 
sioner came io the conclusion, that if congress intended to speci: | 
fy the identical men who should have exclusive authority to expend 
the money, congress alone could supply any vacancy which might } 
occur; and that if congress intended to confide the expenditure 
to the commissioners appointed under the act of the assembly, and 
their successors under that act, it would preclude the idea that 
either of the old commissioners were still in office. 
The governor further remarked, that the old steam mill was | 
yielding no profit to the territory, and that I had better take pos- | 
session of it and set it running for my own benefit; that that, and [ 
the fence around the capitol square, together with my office as | 
commissioner, would afford me a handsome busiress, and warrant | 
my spending the year at Madison." I inquired whether the mill | 
belonged to the territory? He replied that he believed Mr. Mor- | 
rison had some claim upon it as security in some way; but thought | 
he might easily be induced to relinquish his claim, whatever it | 
might be. Your commissioner, however, could not see that run: 
ning the mill lay very directly in the line of his duty; which, to- 
gether with a variety of other considerations, induced him not to 
meddle with the steam mill. 
In regard to the bills referred to, the governor remarked that 
Mr. Baxter had been over paid already for the work which he had 
done, and that his only motive in withholding his signature from 
those bills was, that Mr. Baxter might get no further advantage of 
the territory; and in case Mr. Baxter should do nothing more to the 
building, that there might be Ahe means on hand for finishing the 
building by a new contract; but expressed an entire willingness 
that the money should be paid to Mr. Baxter, should he go on 
with the work; but if he did not, he thought Mr. Morrison might 
be induced to do it. Your commissioner could not withhold his 
assent, that it was highly proper that the money should be so far 
withheld from the contiactor as to secure the territory against loss 
in the winding up of the contract; and this was the only thing 
about which the governor appeared at the time to be solicitous. 
In the mean time, I called on the former comuiissioner (Mr. 
Prestiss) for the copy of the contract with Mr. Baxter, and such 
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dthe? papéts in his possession ás properly belonged to the office; 
dud tltliough this request has beeh sévétal times repeated, he has 
itevet delivered to me a paper of any description; but has refused 
ib do só until his official bond shall be canveléd. Ñt did not, how- 
ever, appear probable that he held any papers of sufficient impor- 
tático to réniunerate for the trouble of obtaining them by a legal 
process, About the same time, I had frequent conversations with 
thé contractor; from which I learned that he was expecting a coti- 
sidetable allowance for extra work, which he expected would be 
offset against work specified in his contract; but could learn noth- 
ing definite in revard to his intentions of finishing the capitol. 

On the 23d of February, your commissionet took formal possés- 
Sion of the capitol, and addtessed the following letter to Mt. Bax- 
ter, who was then absent: [See document marked A.J 

In due time the following reply was received: [Doc. B] 

To which I réjoined thus: [Doc. Ci] 

On the 10th of March, addressed the áttotney general as fol- 
lows: {Doc. D.] 

On the 9thof April, I arrived at Madison, and Hot finding Mr, 
Baxter, I remained about a week; but as he did not arrive; and hot 
Having heard from the attorney general, I renewed to him my re- 
(üest fot legal advice, and left Madison; after addressing the fol- 
lowing letter to the tressurer, who was then at Mineral Point:— 


(Doc. E. 
To this, I received no reply, but a verbal one, when Is Was next 


Hat could not get him to say that he would furnish the means for 
doing i 

ott the last of April, I received the following note from Mr. 
Baxter, to which I replied: [Doc's F. & G} 

Meanwhile a reply was received from the attorney general, sta- 
‘ting in substance that he could give me no definite advice, without 
Seeitig à copy of Mr. Baxter’s contract. 

‘On my return to Madison in May, I found Mr. Baxter, who 
slowed me his contract; froin which it appeared that very consid- 
trable items of work absolutely necessary to be done, had been 
omitted in the cóhtract. Much, however, which the contractor 
claimed as extra work, yout commissioner was of opinion was fair- 
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ly implied in the contract; and as we did not entirely agree upon 
that point, he consented to waive for the time the question of ex- 
tra work, and finish the building complete, if the money in the 
treasury could be paid to him on his bonds as he progressed with 
the work, or if he could have a reasonable assurance that it would 
he paid on the completion of the job. He explained the situation 
of the bonds he had received from the territory; ‘which, together 
with the fact (of which I was not before aware) that he was the 
purchaser of the half that were to be sold, satisfied me that what 
he asked and offered was entirely reasonable; and from the con- 
versation I had had with the governor, I could not but feel an as- 
surance that it would be satisfactory to him, and that an arrange- 
ment could be made, by which the capitol would be finished im- 
mediately. Ithen waited on,the governor and informed him of 
what Mr. Baxter was ready to do. He renewed his expressions 
of readiness to do whatever he could consistently with the inter- 
ests of the tenitory, to facilitate the finishing of the building; and 
after making some suggestions of his own, approved of the plan, 
and advised me to put it in the shape of a contract, which I did; 
a copy of which is herewith submitted. [Doc. H.] 

The terms of the agreement were entirely satisfactory to Mr. 
Baxter, who held himselfin readiness to sign the instrument and 
give bond for complying with its terms, so soon as the governor 
and treasurer should consent to the same, and engage that the 
money should be paid on my drafts as contemplated. 

During the same week it was represented to your commissioner 
by the defendants in the territorial suits, that they had ever held 
themselves in readiness to make a fair and honorable settlement 
of their affairs in relation to the capitol, but had never had an op- 
portunity of doing so. Yourcommissioner informed them that he 
was xeady and anxious for a settlement, and would afford them an 
opportunity. 

Having written out the intended agreement with Mr. Baxter, I 
presented it to the treasurer, (he having before consented to the 
plan) and asked him whether he would agree that the money 
should be paid on my drafts, as stipulated inthe agreement. He 
examined the paper and replied, “ You had better go and see the 
governor about i" Soto the governor I went, who immediately 
presented me with the following proposition: 
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“PROPOSITION OF A SETTLEMENT. 
That J. D. Doty shall close liis accountas tredsurer;  . 
“That the suits against Doty, O'Neil, Bird, Menon, and their 
“securities, shall bé discontinued; : S 

«That Morrison shall deliver up the mill and lot on "which it 
stands, the shingle machine, &c., and all the property about the 
mill; 

Er That a contract shall be entered into between Moirisón; Smith 
and Baxter, that Baxter shall proceed without further delay tofin- 
ish the capitol, and that as certain portions of the work are com- 
pleted, a certain amount of the bonds now held by Baxter shall 
be redeemed by Morrison, the work and sums to be TRITUM "upon 
and specified; 

That this agreement being made and —€— by Baxter, 
no suits shall be instituted against him for his failure on his con- 

` tract with Prentiss.” e 

He read the agreement, and remarked that it was all right, on- 
ly that I had better reserve the right to turn Baxter out of posses- 
sion, and employ some one else whenever I chose. This being, 
in my judgment, an advantage which one party ought never to 
' possess over another, it was not inserted, nor did the governor 
urge it. 

When I pressed him for an answer in regard to the-agreement 
he replied, that he would consent to the agreement if I would to 
the proposition for a settlement. Your commissioner remonstra- 
ted against making the arrangement for finishing the capitol, at 
all dependent upon the settlement of tlie suits, and begged of his 
excellency, as we had agreed upon the former, to putit in execu- 
tion, and then we would agree upon the latter if we could. He | 
` admitted that finishing the capitol and settling the suits had no 
necessary connection; but said he thought the whole matter had 
better be settled together; and in this position he remained invin- 
cible. 

After a careful examination of the steam mill, &c., your com- 
missioner could not anticipate, in case he should accede to the 
* proposition, that the territory would ever realize to exceed three 
hundred dollars in cash for the whole concern; the mill being 
worth absolutely nothing for lumbering, and the machinery being 
nearly destroyed by wear and rust, . 
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The governor yrgad upon your commissioner the acceptance of 
the proposition by a variety of ronsideratigns; such as the expense 
of prosecuting the suits—that Mr. Morrison was one of the crook- 
edest men in the world to deal with; and that if the territory 
should in the end get judgment against him, it would never collect 
a single dollar of it; and finally, he wag going to build himself a 
fine house, and could give me a clever job if I wished. 

The governor haying exhausted his persuasive resources, Mr. 
Bird urged some additional considerations, the last of which was, 
- that the mill would fall to the territory at all events, as it did not 
in reality belong to Mr. Morrison, the sale to him having been op- 
ly partial and conditional. This reason, instead of weighing with 
your commissioner in favor of the proposition, appeared to him to 
be decisive against it; for allowing the mill to be ever so valuable, 
it would be manifestly unwise for the territory to receive property 
already its own, in liquidation ofa large demand. This intima- 
tion induced me to examine the records, to ascertain if possible in 
whom the title of the mill was vested. © In the third volume pg 
the records of deeds for Dane county, page 211, was found a deed 
from James D. Doty to James Morrison, of a certain lot in the 
town of Madison, in which the following remarkable passage oc- 
curs:—^ And in consideration of the said Morrison having erected 
and put in operation a steam mill upon said lot, hath granted, bar- 
gained, sold,” &c. Thus it appeared, that Mr. Morrison, having 
built the mill and purchased the lot on which it stands, the title 
was clearly in him ; and your commissioner was of the opinion 
that it was for the interest of the territory to let it remain so. 

Regarding the settlement of the suits as an object worthy of at- 
tention, if it conld be accomplished upon'any thing like honorable 
terms, your commissioner ventured to make the following propo- 
sition, (which was distinctly stated to governor Doty, Mr. Morri- 
son, and Mr. Bird, separately,) to wit; That the defendants should 
pay the costs of the suits and five thousand dollars in territorial Ji- 
abilities, in addition to the $1,758 38 in the treasury. 

In fayor ofthe reasonableness of this proposition jt was insisted 
that either the old board of commissioners or the contractor must 
be liable for a sum at least sufficient to finish the capitol, from the 
` senditiop in which Mr. Morrison ieft it, and that texritoria] paper 
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could be obtained much easier than specie funds, and for consid- 
erably less than par value. Your commissioner was aware that in 
DE this proposition he assumed no slight degree of responsi- 
that should it be aceeded to by the defendants, it would be satis- 
factory to the legislature., The proposition, however, was prompt- 
ly rejected by Messrs. Bird and Morrison. Gov. Doty thought, 
that as Mr. Morrison was treasurer, it would not do for him.to pur- 
chage the paper of the territory at a discount; and proposed, as a 
convenient method of saying appearances, that I should take the 
mill as the consideration for discharging the suits, and sell it back 
to Mr. Morrison for the territorial paper. Aside from the fact 
that your commissioner could discover no shade of difference in 
appearances, whether Mr. Morrison should buy the bonds or scrip 
of the territory to pay the demand, or to purchase the mill, it oc- 
curred fo him that the conveyance of the mill from Mr. Marrison 
to the territory, and the discharge of the suits, must necessarily 
take place first in the order of time, and that this done, it might 
so happen in the course of events, that Mr. Morrison would not 
risk to purchase a steam saw mill at all. This proposition was 
therefore rejected, and here the negociation ended. 

Thus your commissioner was reduced to the necessity of either 
discharging the suits ypon terms dictated wholly by the defend- 
ants, or of allowing Mr. Baxter to do whatever he might be dispo- 
sed to do towards finishing the building, or of discharging Mr. 
Baxter wholly, and letting the capitol remain as jt was. For the 
territory to be compelled, by an executive usurpation of her treas- 
yry, to abandon a just claim, was what your commissioner gould 
by no means consent to, but was of the opinion that she had better 
see her capitol sunk in the middle of the Fourth Lake, than sub- 
mit to terms so unjust and humiliating. . 

To turn. Mr. Baxter out of possession, and to see him as a de- 
faulter, which was a fovorite object with the goyernor, consider- 
ing the repudiation of the bonds he had receiyed, seemed at best 
to be a course of doubtful expediency, and inconsjstent with the 
sentiment of the legislature as expressed by the passage of the 
bill referred to; and aside from this, it would accomplish nothing 
towards finishing the capitol. It also appeared that Mr, Baxter 
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had been overpaid, nominally, f for the work he had done; and: be- 
lieving that the legislature would not follow in the footsteps of the 
executive in repudiating the bonds, it appeared to your commis- 
sioner to be proper and politic, in the absence of all means to em- 
ploy any one else, to prevail if possible upon Mr. Baxterto proceed 
with the work, at least so far as to balance the amount he had re- 
ceived. 

Accordingly your commissioner made every exertion to prevail 
upon him to raise the means from his private resources, and finish 
the building complete before the meeting of the legislature; con- 
stantly assuring him of my firm conviction, that should he do this, 
the legislature would immediately put him in possession of the 
money in the treasury, and do him ample justice in every respect. 

Your commissioner believed, and so informed the contractor, 
that the dome could never be made permanently tight without 
re-tinning it, and folding the joints of the tin. The contract- 
or declined doing any thing further to the dome, unless the 
commissioner could be present to direct the whole process. This 
I engaged to do whenever he was ready, or if a folding machine 
and shears could be obtained, that I would do the work myself if 
he would pay me, which he-was willing to do. Ialso engaged to 
go to Milwaukee for him and procure the sheet lead which would 
be needed, and a tinner, or the tools for doing the work. About 
‘the first of June I went to Milwaukee and found that there was 
no sheet lead in the place, but that Messrs. Cady & Farwell would 
have the article ina few weeks. I also learned that I could not 
obtain the tools without a workman, nora workman without the 
money, at $2,50 per day. The facts were immediately commu- 
nicated to Mr. Baxter, who thinking the wages too high, declined 
sending for the workman. The contractor having informed your 
commissioner in May, that he had all the drafts necessary for com 
pleting the capitol, it was thought to be unnecessary for him to 
spend more time at Madison, until the work was further advanced. 

Some time in July, the following eue was received from Mr. 
Baxter: [Doc. K] 

To this I replied in substance, that the lead had not yet arrived, 
and that I had no confidence in the method he proposed of fixing| 
the dome, and if he pursued that course it must be at his own risk, | 
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as | could not give him any encouragement that it would be ac- 
cepted, unless done as I proposed. 

Early in September, I received the following letter from Mr. 
Baxter: [Doc, L.] 

"To which I replied as before, that I had no confidence in 1 the 
method he proposed of fixing the dome; adding that I would be at 
Madison in a few days. 

About the same time I received a letter from governor Doty, 
to which I replied. [See documents M. & N.] 

The lead in the meantime arrived in Milwaukee; and having 
made arrangements to have it forwarded to Madison by the first 
opportunity, I set out for that place on the 20th of September. 
On reaching Madison I found that the lead had not arrived, that 
there was no one at work upon the capitol, and that but little had 
been done towards finishing it. Mr. Baxter complained that he 
could not keep men in his employ; that pay them as promptly as 
he would, they were ever: and anon decoyed from his service by 
the promise of higher wages, or by representations that their em- 
ployer was unable or unwilling to pay them as he agreed. Ical- 
led. on several young men who had been at work at the capitol, to 
ascerfain the cause of their leaving. "The general complaint was, 
that they were afraid Mr. Baxter would not pay them. They all 
admitted that Mr. Baxter had paid them honorably, but it had been 
represented to them, that Mr. Baxter was a bankrupt—that he 
had put his property out of his hands; and that if they worked for 
him they would lose their wages. One young man, who had been 
in Mr. Baxter's employ for a considerable time, remarked to me 
this: “No man can work for Mr. Baxter upon that capitol, with- 
out being insulied and abused by certain men in this town.” 

‘Gov, Doty had all the while expressed a wish that I should turn off 
Mr. Baxter, and take the funds in the treasury and procure others to 
finish the capitol. Having refused however to suffer the money to 
be paid to Mr. Baxter for doing the work, except upon the discharge 
of the suits, your commissioner could not anticipate that he would 
be willing it should be paid to any one else upon better conditions, 
(except it might be to Mr. Bird, or Mr. Morrison,) but believed 
thatit was only an expedient for decoying him into liabilities, from 
which he could not extricate himself without discharging the suits; 
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but Mr. Baxter not being likely fo finish the job during thé fall; 
your commissioner determined to pursue the cdurse insisted on 
by the governor; so faf at least, as to employ hands to finish the 
building, and deduct the expense from Mr. Baxtet’s contract price. 

Mechanics were readily found who were willing to do'the work 
ithmediately, if they could be sute niy drafts on the tetritory would 
be paid. The Messrs. Van Bergens, whom I hail solicited to go 
to work on the building, went to governor Doty and inquired 
whether the drafts of the commissioner, under those circumstan- 
ces, would be paid. He teplied that they would not—that he was 
determined the d—d scoundtels should not have that money tó. 
squander; and if they (the Van Bergens) did not want to lose thelt 
labor, that they had better not go to work either for the commis- 
sionet of the contraetor--ihat Mr. Baxter was bankrupt, &c.; and 
tiideavoted to persuade them by all means not to go to work upor 
the capitol, This explained thé whole difficulty about workmén; 
aiid your commissioner was forced to the conclusion, that the Ez- 
ecutive of the Territory had descendéd to the despiéable expedi- 
efit of tâmpeting with the workmen, for the sole pürpose of de- 
fealinig the contractor i his endeavors to finish the capitol. The 
povettiot remarked to Wm. Van Bergeh, that if the commissioner 
Would call én him, an arrangement could easily be made wheré- 
by the capitol might be finished without further delay. I imnê- 
diately called on the governor at his office and requéstéd an inter- 
view. He agreed to meet me in half an hour, ai the South-East 
Corner of the Capitol Square. His excelleney was punctual to 
the time and place; where I stated my plan, ahd he his, whieh 
Was this: ` 

Ist. "Thé suits must be discharged as he had proposed; 

2d. The work done by Mr. Baxter must be estimated, ind he 
discharged. 

Í told him that I could never discharge those suits dë he had pró- 
posed, without futther aüthotity from the legislature: Then, satd 
lie, “you can never command d dollar of that money.” I remark- 
‘ed that the tetrítory would never be forced into submissioh by any 
sach meatis, and that if he thought he could sustain himself in so 
high-handed a measure, hé was welcome to try it. He replied, 
that they were using evéry means against Aim, aiid they trust ex- 
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pect that he would employ such means as were in his power 
against them, and clearly intimated that he was determined that 
that money should never escape his hands again till the suits were 
discharged. FER 

Thus your commissioner was thrown back uponthe old resource, 
Mr. Baxter or nothing ; and after encouraging him to do all in his 

power, and addressing the following letter to Governor Doty, left 
Madison. (Doc. O.) 

It may be worthy of remark, however, in justice to the Govern- 
or and Treasurer, that they suggested the propriety of finishing 
the Capitol by private subscription, and generously offered to bear 
their proportion of the expense. 

The lead having reached Madison, your commissioner returned 
and secured the dome, so far as it could be without re-tinning. 

The contractor claimed that the former commissioner had di- 
rected that the columns should bt put up plain, without fluting. 
Believing this to be contrary to the original plan and specifica- 
tions, and not adapted to the general style of the building, I di- 
rected that the columns should be fluted, and setup on the full 
attic base. The contractor also claims that the general style of 
finish is more expensive than his contract calls for, and claims an 
extra allowance on that account, as well as for incidental work not 

distinctly stated in his contract. 

" Your commissioner is, however, of the opinion that the style is 
no better, and many of the incidental jobs no more than would 
have been anticipated and estinated for bv an experienced work- 
man; and that the Territory ought not to suffer in consequence 
of the ignorance of a contractor who undertakes business which 
he knows nothing about. 

Still it must be confessed that there is an unpardonable degree 
of looseness about the contract with Mr. Baxter. There is noth- 
ing specified to be done in the court room but its ordinary finish 
asa room No columns to support the Representatives! Hall 
above it—no Judge’s desk ; and nothing said about the two cor- 
nices in the dome, ‘This is the more unfortunate, as, in the judg- 
ment of your commissioner, the appropriation of seven thousand 

‘dollars, made by the legislature, was amply sufficient for finishing 
the building entire and in good style.. 
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That part of the roof put on by Mr. Morrison, comprising the 
whole of the main roof, is worth just nothing, minus the expense 
of striking off the shingles and preparing it for new ones. There 
is scarcely a sound shingle in the whole roof. They were so 
shaky that many of them which were once a foot wide, now lie 
upon the roof in splints which will scarcely average an inch in 
width; and multitudes of them, more than I ever saw in any oth- 
ér lot, are what we call bastard shingles, and never consider them 
worth laying. Consequently, the roof cannot shélter the build- 
ing, in any tolerable degree, for more than a year or two longer. 

The dome, as before intimated, can never be permanently tight 
till it is re-tinned in a proper manner. It has been iwice tinned 
already, but to no purpose, when a trifling addition to the expense 
at either time would have prevented the possibility of a leakage. 

Such is the misery and folly of letting contracts of this kind to 
men who are totally ignorant df the art of building. They can- 
not know what materials they want,or whether they are good or 
bad when they getthem. They will give directions to their work- 
men, when they are neither capable of giving directions them- 
selves, or of understanding those given by a workman; and the 
invariable consequence of such quackery is, the mutual dissatis- 
faction and injury of the parties. 

If your commissioner may be permitted to go behind his com- 
mission, he would express his conviction that Mr. Baxter ought 
never to have had the contract. ‘The bid of Messrs. Hart & Jack- 
son, of Green Bay, was below that of Mr. Baxter, and their known 
character for workmanship and . business energy, entitled them to 
the contract by a preference of one thousand dollars, at least, 
over Mr. Baxter. 

Had the contract been let to these gentlemen, they would 
doubtless have done it up before the Governor could have liad 
time to repudiate the bonds, and a deal of trouble and expense 
would have been avoided. 

The Territorial suits are not yet disposed of. Previous to the 
April term of the court in Walworth county, the counsel for the 
Territory, at the solicitation of the defendant’s counsel, consented 
to a continuance of the suits upon their agreeing toa preemptory 
trial at the fall term. At the October term the cases were reach- 
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ed, and after a series of lengthy arguments, the suit against Mor- 
rison was withdrawn, on account of a serious defect in the decla- 
ration, and costs fell upon the Territory. In the suit against Doty 
and his sureties, the declaration was also found tobe defective, 
and could only be amended by the Territory paying the cost.— 
What these costs amounted to I have not ascertained, having left 
court before the decisions were made. I have written to the clerk 
of the court requesting a statement of the costs, to be forwarded 
fo one of the presiding officers of the legislature. Whether the 
counsel for the Territory commenced anew against Mr. Morrison, 
your commissioner has not been informed. No question has as 
yet been decided which at all militates against the right of the 
Territory to recover heavy judgments against the defendants. 

These judgments, however, can never be reached, while the 
court is confined to one week only at a session. One half of the 
week is necessarily occupied with real business, and it is the easi- 
est matter in the world for the lawyers to spout away the other 
half without getting ata trial; and if it would not be interfering 
with an Executive prerogative, your commissioner would respect- 
fully recommend that the legislature should take the matter in 
hand, and assign to the court in Walworth county at least three 
weeks to a session, which would probably worry their wind and 
bring them to a trial. 

Your commissioner would, in conclusion, respectfully suggest 
the propriety of some action on the part of your honorable body 
in relation. to the discrepancies existing between Mr. Baxter's 
contract and the proceedings under that contract, and the exist- 
ing laws in relation to the capitol, and especially that the mean- 
ing and extent of the contract be defined and the question of extra 
work disposed of. . 

Respectfully submitted, 
JOHN Y. SMITH, 
Com. of Public Buildings. 


[Document A.] 


Maison, Feb. 23, 1841. 
Dear Sir;—1 have taken possession of the capitol at this place, 
and ieft it in charge of the librarian, with directions to allow you 
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to proceed in the completion of yourcontract. If you will address 
me at Prairieville, W. T., any time between this and the first day 
of April next, informing me of your intention tó complete the work 
upon the capitol, it will be thankfully received, and you will be al- 
lowed to do so by giving satisfactory assurances that the work will 
be completed by the first day of October next. IfI should not 
hear from you within the time above specified, I shall take it for 
granted that you decline any further action in the premises. 

Tn regard to the extra work of which you spoke, I do not con- 
sider that I am authorised by law to make any allowance on that 
score: lam only authorized to see that the building is comple- 
ted according to the original contract and plan. Any difference 
which may exist between the original plan and contract, and your 
own contract, or the work actually performed more than your con- 
tract may call for, is a matter over which I have no control, and 
in relation to which you must look to my predecessor personally, 
and to the legislative assembly. As respects any matters of fact 
in relation to the work, vou may depend upon my friendship in 
making all reasonable explanations and recommendations, but 
further than this I do not feel authorized to go. 

Allow me, sir,to express the hope that vou will proceed in 
your contract and complete the work; and I doubt not that should 
it appear that you have rendered more service to the territory than 
was originally contemplated, the legislature will make all due al- 
lowance. 

Respeetfully, your ob’t servant, 
JOHN Y. SMITH, 
. Com. Pub. Buildings. 

Danzer BaxrER, Esq. 


Dn 


[Docvarewr B.] 


Mavison, March 14, 1842. 
Jons Y. Surrg, Esq. 

Dear Sir:—l have received your letter of the 23d of February 
last, and am somewhat surprised at the position you have taken in 
relation to the completion of the capitol. You say that you are 
only authorized to see that the capitol is completed according 
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to the original contract and plan. Ido not so understaud the law 
and my contract; neither can the capitol be now finished accor- 
ding to the original contract and plan, as I have understood it, 
without a sacrifice of several thousand dollars to the territory. 

The contract which I entered into differs materially from the 

original contract and plan, as I am informed, particularly in divi- 
ding the house into rooms, and the alterations of the two piaz- 
zas; and you will see upon an inspection of my contract and the 
original plan, that nearly all the partitions would have to be taken 
down and new ones be put up, to proceed according to the origin- 
al plan. 
You farther say, Gras any difference which may exist between 
the original plan and contract, and my own contract, or the work 
actually done more than my contract calls for, is a matter over 
which you have no control, and in relation to which I must look 
to your predecessor and to the legislative assembly. In reply to 
this, I am of opinion that you have not seen my contract, or you 
could not have come to so erroneous a conclusion, as [ consider 
it; for I consider that the plan adopted by the late commissioner 
has been assented to by the assembly, by the assignment of the 
different rooms, as now divided and constituted, even if the com- 
missioner had exceeded his authority and power in varying from 
the original plan. But if the commissioner has exceeded his 
powers in varying from the original plan and contract, then certain- 
ly the contract with me must be void, and it is important to me to 
find this out soon. 

According to your construction, a great portion of the work I 
have done must be lost to me, unless the legislature shall hereaf- 
ter allow meforit. — . 

The contract I entered into admits of the principle of offset in 
work, and the commissioner reserved the right to make any alter- 
ations in.the work he might deem proper, by allowing me the dif. 
ference, if in my favor, and deducting the same, if in favor of the 
territory. 

Again, my contract did not include much of the work necessa- 
ry to be done, and which the commissioner ordered to be done, 
after the contract was entered into. Ought I not to be allowed 
and paid for this work, and has not the commissioner the power to 
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allow me for it by my contract? Most certainly he has. It would 
not have been safe to finish the capitol without putting up the stays 
under the sills and cross beams, and yet there is nothing of this 
kind in my contract. 

I think, without saying more, that when you come to look at 
my contract, and all that the assembly has done, you will take a - 
different view of it, unless you intend to take the contract from 
me, and do it yourself; a course which has been intimated to me. 

I am still gomg on to put up the work I have got out, and to 
complete the work under contract; and if you intend to alter the 
plan, or notallow me for any work I may do, required by my 
contract, I ought to be informed of it immediately. I shall be 
yery anxious to see you here, and have an estimate of the work 
done, and not included in my contract, so that I may know how 
much I must do to complete it. I leave here to-day, and calcu- 
late to return by the first of April. Write me at Monroe, Green 
county, when you will be here. l 

Respectfully, your ob't servant, 
(Signed,) DANIEL BAXTER. 


ee 


{Document C] 


PRAIRIEVILLE, March 29, 1842. 

Dear Sir:—Your letter of the 14th inst. has just come to 
hand, and I hasten to reply. 

In regard to finishing the Capitol according to the original 
contract and plan, I am still of the opinion that the commis- 
sioner was only authorized to contract for the entire completion 
of the work, “according tothe original contract and plan;” 
this being, if I rightly remember, the very wording of the law. 
The law certainly did not authorize him to advertise proposals 
for half completing the work, and procure the doing of the re- 
mainder by a private bargain; if it had, he might have let ever 
so small a part of it at ever so small a price, and let the main 
part of the work at any price, however great, and thus have shut 
out all competition. 


Neither do I think he had the slightest authority for altering 


APPENDIX. 19 


the plan, any more than he had for erecting a new building at 
Madison, or any where else. A plan had been devised, and a 
contract had been made, and the legislature adopted these, and 
authorized the commissioner to see that the work was executed 
accordingly. 

Ido not know what are the terms of your contract. I called 
on Mr. Prentiss twice, while at Madison, for such papers as he 
might have in his possession, belonging to the office, but without 
receiving any satisfaction. I was not aware that any material 
alteration had been made in the interior of the building, Be 
this as it may; I shall not, under the circumstances, be for pull- 
ing down but building up, according to the original plan, as near- 
ly as previous alterations will .admit of. If Mr. Prentiss has 
altered the plan, and the legislature has accepted of it, or will 
accept of it, so be it; and if Mr. Prentiss has made a private bat- 
gain with you or any one else, to do one thousand or ten thou- 
sand dollars worth for the Territory, and the legislature is dis- 
posed to pay it; so be that; but certainly, I do not feel authorized 
to do any such thing. 

It has been, and still is my impression, that if there isany 
valid contract existing between yourself and the Territory, it 
must be for completing the Capitol in some shape. If Mr. 
Prentiss has made a contract with you, which he was not au: 
thorized to make, I am not quite certain where the responsibility 
ought to rest, but I am certain that it ought not to rest upon the 
Territory. 

I have solicited the opinion of the Attorney General upon the 
whole matter, which I expect to be in. possession of by about the 
10th of April, at which time I intend to be at Madison. I hope 
you will accept of my assurances, that I entertian towards you 
personally, the kindest feelings in this matter. I hope you will 
complete the building without delay, and if in the progress of 
the work, unforeseen contingencies have arisen, such as to jus- 
tify extra expense, I will, with the greatest pleasure, represent 
the faets to tlie legislature, and recommend a suitable allowance; 
but as a public officer, I cannot assume responsibilities unau- 
thorized by law, and especially such as involve pecuniary’ lia- 
bilities, 
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My present view of the law may be modified by the opinion 
of the Attorney General. - 

If the legislature has consented to the deviations from the 
plan, in dividing the building, (and I am inclined to believe that 
it has) then that matter is disposed of, and the only difference þe- 
tween us, is in regard to what remains to bé done, and the pay 
for what has been done, which you denominate extra work. I 
think it does not follow, that because the legislature may have 
accepted of a different plan from the original, after it was execu- 
ted, that the territory is liable for any difference in the expense of 
thetwo plans; and if not, the legislature only can assume that 
liability. 

Asfor intending to finish the job myself, you need have no 
fears. I shall not do it if I can prevail on yourself, or any one 
else to do it. I have been most seriously adjured by many 
members of the late assembly to see to it, that the capitol is 
completed this season; and I shall do it if itis among the pos- 
sibilities. If I mistake not, private individuals and political 
parties have served themselves in this capitol affair long enough, 
and itis high time taat the public should take its turn of being 


served. 
Respectfully, your ob’t servant, 


JOHN Y. SMITH. 


—— 


[Document D.] 


M. M. Jacuson, Attorney General, W. T. 

Sir:—Having been elected commissioner of public buildings, 
it becomes my duty to take measures, if possible, for completing 
the capitol at Madison; but not being able to satisfy myself as to 
what is the precise course of duty, 1 am under the necessity of 
asking your counsel, as the lawfully constituted adviser in such 
cases. 

As nearly as I can ascertain the situation of affairs, the busi- 
ness is involved in considerable diffculty. Ihave twice since my 
election, called on the former commissioner for such papers as he 
might have in his possession belonging to the office, but without 
satisfaction; and I have not as yet been able to get hold of the 
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contract with Mr. Baxter. Ido not know that this is necessary, 
as it appears to me that the law shows what the contraet is, or at 
least what it should be. 

While at Madison, I was unable to get Mr. Baxter to say whether 
he would, or would not, proceed with his contract and complete 
the work. But Prentiss and Baxter appeared shy and distrustful, 
and I became tolerably well satisfied that all was not right, and 
that Mr. Baxter had no intention of prosecuting the work in ear- 
nest without another appropriation. I have given him until the 
firstof April, to give me a decisive answer; and if I do not hear 
from him by that time, I shall be anxious to adopt some other 
measures to secure the completion of the building. 

Baxter, it seems, has drawn the whole amount of appropriation, 
(in bonds or money) saye about 800 dollars, and claims that he has 
done extra work nearly to balance what remains to be done to-the 
contract, and from a rough estimate, I should judge that it would 
require several thousand dollars to complete the work. 

Whatever may be the tenure of his contract, I am clear that the 
law does not allow of the extra work, of which he talks. Now in 
case Mr. Baxter does not go on with the job, the question arises, 
what can be done? The idea of letting the capitol remain as it 
is, ought not, I think, to be entertained. 

Two causes have occurred to me, upon both of which I would 
particularly solicit your opinion. 

lst. To sue Baxter on his bond, and . 

9d. To divert, if possible, the funds in the treasury from the 
redemption of the bonds held by Mr. Baxter, so far as is necessa- 
ry to the completion of his contract. 

If it is necessary to sue him, I can see no means of finishing 
the capitol this season, as it will require a long time to collect the 
means. 

The latter course appears to be the shortest one,if it ean be ` 


.done, as it will secure the speedy completion of the capitol, and 


compel Mr. Baxter to submit to justice at once, or if he is dis- 
satisfied, to stand as plaintiff against the territory. If this course 
is advisable, I would like your opinion, whether f would be au- 
thorized to make a private contract, or whether it would be ne- 
cessary to advertise for proposals. If any other course to you is 
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prefetable to either of those which I have made, please udvise me 
accordingly. . 

I am aware that this business has been a bone of party conten- 
tion; but I care but little for party prejudices, my only desire is 
to adopt a course which will be strictly legal, and one which will 
secure the completion of the work without further expense to the 
territory. 

I expect to be at Madisen about the first of April, and if you 
will address me at that place, between this and the 10th of April, 
you will much oblige me. 

1 have understood that Mr. Baxter has one man at work on the 
capitol, My impression has been, that he intended to dally along 
in this way, through the season, with the expectation of getting 
another appropriation next winter. This, however, will not be al- 
lowed; and É hope that no feint of this kind will deter you from 
examining the subject and favoring me with your opinion, Still, I. 
would be glad to have him go on with the work in good faith. 

Respectfully, your ob’t servant, 
JOHN Y. SMITH. 


[Document E] 


Manson, April 15th, 1842. - 

To James Morrison, Esq., Treasurer of Wisconsin: 

Sir:—Will you please inform me, as you return home, wheth- 
er you will deem it consistent with your duty to pay, in cash, upon 
my draft, a sum sufficient to repair the dome section of the capi- 
tol, say not much exceeding 100 dollars —perhaps much less. I 
am not certain whether the tia will have to be taken off and put 
onagain. If this should be necessary, it will cost probably some- 
thing more than 100 dollars. If soddering will answer, it will 
probably cost less than that sum. Iam doubtful whether sodder- 
ing will withstand the action of frost, in so exposed » situation. 
Of this, I shall inquire of experienced tinners, It will require 
from 100 to 200 ponnds of sheet lead; this cannot be obtained 
without the money. Neither could I expect to get a good tinner 
to do tlie work, without cash down, or at an enormous price.— 
"The leakage must be ‘stopped soon, or the central. parts of the 
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building will be entirely ruined, and I have no hope that Mr. Bax- 
ter will ever do it. Please address me at Prairieville. 
Respectfully yours, 
JOHN Y. SMITH, ae 
Commissioner Pub. Buildings. 


[Docuarenr F] 


Maptson, April 16, 1843. 
Jonn Y. Surrg, Esq. 

Dear Sir:—1 arrived here yesterday morning, and found you 
had just left. I was sorry that I could not have seen you, as I am 
making preparations to proceed in the finishing of the capitol, and 
it is of the utmost importance that I should have your assistance 
in the business, I have not reveived any information from you, 
when you would be here, or { should have attended at the time 
you was here. 1 will now mention 'the tenth day of May, to meet 
you here, and hope you will find it convenient to be here at that 
time. 

Respectfully, your ob't servant, 
(Signed) DANIEL BAXTER. 


— 


[DocuxENT G.] 


PRAIRIEVILLE, May 4, 1843. 

Dear Sir:—Your favor of the 16th of April has been received, 
and Lam happy to learn that you intend to finish the capitol im- 
mediately. ITregret that I cannot comply with your request, to 
meet you at Madison on the 10thinst. Iwill endeavor to be there 
by the 14th, (next Saturday a week) but possibly I may not till 
the Tuesday following. Ithink it will not make any material 
difference to you, as there is considerable work about the court- 
room hall, &c, which might be done, and for which, I understand, 
draughts have been given by Mr, Prentiss. It will also be neces- 
sary for you to procure some materials for the columns to the two 
piazzas, and for other parts of the work, if you have not got them 
on hand, as I think you have not. I hope you will put the work 
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forward as fast as possible, and I will endeavor to meet you as 
above. 
Respectfully and truly yours, 
JOHN Y. SMITH. 


Danzer Baxrer, Esq. 


[Document H.] 


It is hereby agreed between the territory of Wisconsin, by 
John Y. Smith, commissioner of public buildings, and Daniel Bax- 
ter, of Green county, in the territory aforesaid, in relation to a 
certain contract entered into between the territory and the said 
Baxter, which contract bears date the 27th day of April, A. D. 
1841, as follows, to wit: 

The said commissioner agrees to extend the time upon the said 
contract, till the first day of November next. 

The said commissioner further agrees to pay to the said con- 
tractor, monthly, as the work progresses, in drafts on the treasury 
such proportion of money in the treasury, belonging to the fund 
appropriated by congress for the completion of the capitol, (which 
sum is about 1758 dollars) as 1758 dears to the whole amount of 
work now to be done: Provided, that the said contractor, upon 
each payment being made as above specified, deliver to the trea- 
surer such amount of the bonds held by him against the territory 
asin the judgment of the commissioner the security of the territo- 
ry may require, not éxceeding the amount of money received. 

The said contractor agrees to complete the capitol according to 
his contract above refered to, and do such other work eccording to 
the original plan and specifications in James Morrrison’s contract for 
building the capitol, as is not specified in his, the said Baxter's 
contract, and which may be required to be done_by the said com- 
missioner. 

In consideration of the work to be done, and not specified in 
his, the said Baxter’s contract, the commissioner will release the 
said contractor from the performance of such work contained in 
his contract asin the judgment of the commissioner can be dis- 
pensed with, and if the extra work so done shall amount to more 
than the commissioner may feel justified in remitting from the 
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specifications contained in the said Baxter's contract, he, the said 
contractor, shall present his claims to the legislative assembly for 
adjustment. 

The said contractor further agrees to have the building com- 
pleted as aforesaid, by the first day of November next. 

In witness whereof the parties have hereunto set their hands 


_ and seals. 


Dated at Madison, the 20th day of May, A. D. 1842. 
In presence of ) 


— 


[Document K.] 


MoxrvE, July 4th, 1842. 

Joan Y. Santry, Esq. 

Dear Sir :—Yours of the 24th of J une, is received, containing 
a bill of articles, which I presume have arrived at Madison. I 
have not been there for a few days, but have the work going on 
as well as I can. I send after Jjumber to-morrow, and when my 
team returns, I expect to go to Madison. I think if you could 
get some sheet lead and come out and fix the dome at the top, 
and at the breaks, that the tin could be made tight without taking 
it off. By fetching 3 or 4 bunches of small hammered nails with 
clout heads, 2 of an inch long, with a brad awl to make holes, and 
where the tin is started up, there nail it down, and then I can hire 
some person to come and solder where it is necessary, and, I think, 
make it tight. If you will obtain the lead and nails, and come 
out and fix the dome, as soon as you can, if there is not money 
enough in your hands, I will furnish more to pay the balance, and 
have the tin made tight, if possible, and then T can have the stairs 
and inside work finished. 

Perhaps if the lead will not arrive soon enough at Madison 
you can send to Chicago and obtain it. I am very anxious to fix 


“the dome, if possible, as the stairs cannot be finished without the 


dome is fixed. 
The Governor, & Co. are doing all that their business prompts 


| them to, to hinder me, but I still think if the dome could be made 
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tight, that I could put the building in a good situation by fall.— 
Let me hear from you. Direct to Madison. 


Respectfully, yours, 
(Signed,) DANIEL BAXTER. 


[Document L.] 


Manox, August 30th, 1842, 
Jouw Y. Surg, 


Dear Sir :—I am anxious to see you here, and hope you will 
come outas soon as possible. If you can bring out any materials 
for fixing the dome, do so. I have done most of the inside work 
except plastering and finishing the stairs, which cannot be done 
until the dome is done. 

I want one or two joiners, and if you can send any, do so. If 
the lead for the dome costs more than the money in your hands, 
I will pay it at any time, and would have forwarded it if I had 
known the amount. If you cannot come immediately, please 
write, on the receipt of this, when you will be here. In my last 
letter, I made some suggestions about the manner of fixing the 
dome, and if the suggestions meet your views, bring the material 
for fixing it as I suggested. 

Respectfully, your obedient serv’t, 
(Signed,) DANIEL BAXTER. 


[Document M] 
Mapisox, Aug. 22, 1842. 

Dear Sir :—Mr. Baxter has now no men at work on the capitol, 
and for some time past he has had but ene. He says the reason 
why he does not go on with the work, is because you are not here 
to give directions. At all events, he progresses so slow that I am 
satisfied he has not the least intention of completing the capitol 
this fall. I shall be constrained to cause suit to be commenced 
against him for his violation of his first contract, in order to secure 
the territory for the damages which have in consequence accrued, 
and which must hereafter accrue, if the capitol stands another 
winter unenclosed, and with the basement exposed to wet and 
‘frost. Baxter attributes the delay entirely-to yourself, and doubts 
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whether you intend to give any further attention to the capitol.— 
If this isso, I shall be glad to be informed by you—as there are 
many here who are willing to undertake to finish the building in 
six weeks, and I shall feel it my duty, in order to preserve the pub- 
lic property, to make a bargain with them, ifI can, soon. Baxter 
is preparing to remove to Green county .what little stuff and ef- 
fects he has in Madison—which very clearly indicates what is his 
intention. He has done nothing to the dome or hips of the roof, 
and at every shower the floor and stairs and ceiling are covered 
with water, and if they remain so much longer, you must be aware 
that they will be totally ruined, as also the whole of the interior 
much injured. I hope to have the favor of hearing from you 
soon, if you are unable to visit this place. » 
Very respectfully, yours, 
J. D. DOTY. 


a — 


[Document N.] 


PRAIRIEVILLE, Sept, 0, 1842. 
To His Exceruency, James D. Dory. 

Sir :—Your favor of the 22d August came to hand yesterday, 
and Tam sorry to learn that Mr. Baxter makes so little progress in 
finishing the capitol. It certainly cannot be for want of directions, 
for he told me, when I was last at Madison, that, he had all the 
drafts for completing the building, and that he would need little 
or no further directions, excepting as to the manner of re-tinning 
the dome ; and this 1 promised to attend to as soon as either he 
vr Í could procure a workman, or the necessary tools. This he 
has not done, and I have been unable to do it for want of means. 
You must be aware that I have no funds in my hands, and that 
nothing can be done upon credit. 

Iam fully aware of the wretched and decaying state of the 
building, in consequeuce of the leakage about the dome and in- 
deed the whole roof; and as early as last April I earnestly solicit- 


‘ed the treasurer for permission to draw on him for the small sum 


which was necessary to psit the building in a state of preservatiun, 
not exceeding fifty or one hundred dollars, but could obtain no 
other answer than that “it ought to be done.” It would seem 
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needless for me to name to you the real cause why the capitol is 
not finished. It is because neither the commissioner nor the con- 
tractor have the necessary means. 

Itis true, the contractor has been paid, and perhaps overpaid, 
nominally for the work he has done ; but these payments are only 
nominal, having been made in territorial bonds, and these bonds, 
so far as your authority extends, you have publicly repudiated 
and, for all practical:purposes, rendered as useless as blank paper. 
Of this state of things you seemed to have been aware, in May 
last ; and also of the propriety of redeeming the bonds held by 
Baxter, in such a manner as to secure the territory against loss, 
and at the same time enable Baxter to proceed with the work.— 
Accordingly, I drew an agreementin all respects pursuant to your 
own suggestions, and presented it to you for your approval and as- 
surance that the money should be paid according to its stipula- 
tions. You made no objection to the agreement, but immediately 
raised a new idea, aud would consent to the arrangement upon no 
other conditions than that the suits against yourself, O'Neil, Bird, 
and Morrison, should be discontinued, upon such terms as I con- 
sidered wholly incompatible with the rights and honor of the ter- 
ritory, and to which I could not accede. I pointed to the fact, 
which you admitted, that finishing the capitol and settling the 
suits had no necessary connection, and yet you persisted in ma- 
king the withdrawal of the suits the sine qua non in the premises. 

Now, sir, I beg to know, if the arrangement to which you prof- 
fered your consent upon those terms, was an unjust one, and cal- 
culated to operate to the injury of the territory, why you should 
have proffered your consent ‘to it upon any terms? If the arrange- 
ment was a justand equitable one, and calculated to promote the 
interests of the territory, why should you have withheld your con- 
sent and co-operation, merely because you could not turn it to 
your private advantage ? You say you are harrassed with unjust 
and vexatious suits. Admitting this to be so, is it an honorable, 
is ita manly satisfaction, and worthy of a chief magistrate, to 
withhold the necessary means for the preservation and campletion 
of the publie buildings, and embarrass and thwart an innocent 
contractor who has never done or wished you harm ? 

You speak of employing others to finish the building ; this will 
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requite the payment of money from the treasury without dimin- 
ishing its outstanding liabilities ; and why would it not be pref- 
erable to piy the money to Baxter for doing the work, and take 
up a corresponding amount of bonds, than to pay it to.another 
man and have the bonds outstanding, and incur the odium of re- 
pudiation and a contest of seven years at law. 

Mr. Baxter is ready to do the work, if he can be paid for it ; 
and no man can do it without. Precisely what you propose to do 
with an other man can be done with Mr. Baxter, and avoid an end- 
less deal of trouble. I must be permitted further to remark, 
that, for you to say this man shall, or that man shall not finish the 
capitol, is assuming the discharge of a duty which devolves exclu- 
sively upon the commissioner. Place the means at my command 
and I will see that the capitol is finished, and if Mr. Baxter does 
not do it, I will see that some one else does. 

As to commencing a suit against Mr. Baxter,it appears to me 
that it would be’ palpably unjust for the territory, by any depart- 
ment of the government, in effect to withdraw from a public con- 
tractor the means mutually contemplated for performing a con- 
tract, and then bring an action against him fora failure in the 
. performance of the contract ; and while Mr. Baxter stands ready 
to enter into an agreement, which you acknowledged yourself was 
a reasonable one, a suit will not be commenced with my consent. 

I shall be at Madison soon, and should have been there several 
times during the summer, had there been the slightest prospect 
of my accomplishing anything by it. l 

Respectfully, yours, 
JOHN Y. SMITH. 


[Documenr O.] 


Manson, September 28, 1842. 


To His Excellency, James D. Doty, 

Sir:—In reflecting upon our interview of yesterday, I have de- 
termined again to address you seriously and plainly in regard to 
the position you have assumed in relation to the capitol. You 
have repeatedly assured me and others that your only object in 
vetoing the bills for extending Baxter’s contract and allowing him 
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to draw the money on his bonds, was, tosee that the money and 
the bonds remaining in the treasury, were faithfully applied to fin- 
ishing the capitol. 

Would not the funds have been faithfully applied to this object 
hy the plan you suggested, and which I put in writing last May? 
You admitted that they would, and yet you would not suffer the ' 
agreement to be consummated unless another and a distinct ob- 
ject could be accomplished by it, to wit: the settlement of the 
suits, Now is it possible for you or any other man to believe, 
that the fuithful expenditure of those funds is at all dependent up- 
on the issue of the suits? Cannot money be expended just as eco- 
nomically, and the capitol finished just as speedily, while those 
suits are pending, as though they were dismissed? 

You have repeatedly told me that if Baxter did not prosecute 
the work with energy, you wished me to take the funds in the 
treasury and procure others to do the work. Mr. Baxter.did not 
progress with the work as rapidly as I had hoped; and I at length 
determined to pursue the course you had recommended, unrea- 
sonable as it appeared to me, that you should not be willing to 
extend to Baxter the same facilities for finishing the building that. 
you would to another man. T made inquiry, and found mechan- 
ics who were willing to do the work immediately. I then sub- 
mitted the question to you, whether my drafis in payment for their 
work should be honored by the treasurer. You answered me that 
if I would settle those suits as you had proposed, my drafts should 
be cashed; but on no other terms could I command a dollar of 
that money. I assured you that the territory would not be com- 
pelled, by the want of a few hundred dollars of her own money, 
to abandon a just claim to as many thousands. 

I entreat you to examine well your position. "The suits ovt of 
the question, you are not willing that the money should be paid to 
Mr. Baxter as he progresses with the work and gives up the bonds; 
you are not willing that I should use the funds in employing oth- 
ers to do it; and you are determined that Mr. Baxter shall not do 
it with his own means, if you can possibly prevent him by repudi- 
ating his bonds, by crying down his credit, and decoying men from 
his employment. 

You say that a similar course was pursued with*Mr. Morrison. 
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If so, I do not hesitate to say that it was contemptible—supremely 
so, and beneath the imitative genius of any honorable man. 

The reason you assign to others for withholding the money is, 
that you are determined the scoundrels shall not squander. it - But 
ifthe suits are discharged you are, nevertheless, willing they should 
have it. Are you prepared to admit, that if you can accomplish 
by it so desirable an object as the discharge of the suits, you are 
willing the public money should be absolutely squandered? You 
cannot possibly make men believe, that money specially applied 
to finishing the capitol, would be any the more or less squander- 
ed, whether the suits are prosecuted or discharged. It would re- 
quire more fog than ever rose from the Four Lakes to hide such 
a monstrous absurdity. 

You warn me of the fearful responsibility I assume by continu- 
ing Mr. Baxter in the work, and not commencing suit against him. 
If itis true that he is a bankrupt, and that nothing can be collect- 
ed from him, as you assure his mechanics, of what avail would it 
be to sue him? If all the stories be true, the territory has suits 
enough against bankrupts already pending; and would it not be 
wise before we commence against another to get all the work out 
of him we can? ; 

Again, if I should turn him out of possession and commence 
suit against him, you would not give me the meaus of emyloying 
any one else, except upon the old condition; so that the question 
is between having Mr. Baxter do all I can prevail on him to do, 
and having nothing done. You blame Mr. Baxter for not doing 
more work, and you blame me for letting him do any; and yet, 
you express great anxiety to have the building finished. But you 
say it is not right to sue one defaulter and let another pass; there- 
fore Mr. Baxter ought to be sued as well as Mr. Morrison. If 
Morrison is a defaulter, why do you sustain him? If he is not, 
much less is Baxter a defaulter. Forty thousand round hard dol- 
. lars were placed in your hands to build the capitol, and Mr. Mor- 
rison as contractor was obliged to receive nothing but these, and 
if he has not been paid, the default rests upon you or your associ- 
ates. Mr. Baxter stands as creditor of the territory in the double 
relation of purchaser of the bonds, and contractor for finishing the 
capital, and as such he has really received nothing from the territo- 
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ry but its bonds, which you have declared to be utterly void. Here 
is just the difference. Now, sir, permit me, in return, to address 
a friendly warning to you. Whatever may be the merits of the 
questions involved in the suits, depend upon it, you can neverjus- 
tify yourself before the people of the territory in the position you 
now occupy in relation to the capitol. You can never da it—zo, 
never. You are in a situation just now where you can bid them 
perpendicular defiunce; but if they have the spirit of a mouse, 
they will one day remember and visit it upon your head. 

You say that while I suffer myself to be used in this matter by 
political demagogues, I have nothing to expect from you. Per- 
sonally, sir, I ask nothing, and expect less. All Task is justice 
in behalf ofan “INJURED TERRITORY,” and would to God I 
could expect that. 

Ican assure you furthermore, that no man has ever attempted 
to use me in this matter but your excellency, and you must be tol- 
erably well satisfied by this time that I can't be used. So far, 
however, as I can make myself useful in guarding the rights,and 
honor of the territory, I hope for the answer ofa good conscience 
that I am used in a good cause. 

Respectfully yours, 
JOHN Y. SMITH. 
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ANNUAL REPORT 


Of the Register and Recewer of the Milwaukee and Rock River 
Canal. 


To the honorable the Council and House of Representatives of 

Wisconsin Territory: ; 

The undersigned, commissioners of the Milwaukee and Rock 
river canal, appointed by the legislative assembly on the 18th 
February, 1842, respectfully submit the following, their annual 
report: 

That after receiving the certificate of their appointment, they 
severally took and subscribed the usual oath of office, and enter- 
ed into bends to the governor of the territory for the faithful 
discharge of their duties, with good sureties; which bonds were 
duly transmitted to governor Doty for his approval and accep- 
tance. 

These bonds were returned hy the governor, with a communi- 
cation containing his reasons for their rejection, * that the bonds 
were informal, and that there was no affidavit accompanying them * 
that the signers were worth five thousand dollars after their just 
debts and liabilities were paid ;” together with other reasons, ques- 
tioning the legality of their appointment. 

The receiver of your board subsequently procured the certifi- 
cate of the district attorney to be endorsed on his bond, stating 
that the amount recited therein was amply secured, and transmit- 
ted it to the governor, offering to comply with any alteration in 
form which he should suggest as requisite. The governor again 
returned the bond, briefly reiteratiag his previous objections. 

Your commissioners then deposited their bonds in the secreta- 
ry’s office at Madison and took that officer’s receipt therefor. 

The’ bonds and papers of the canal office were duly surre nder- 
ed to us by our predecessors in office. 
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On or about the 11th day of June, 1842, one George D. Dous- 
man, claiming to be receiver of the board of canal commissioners, 
sued out a writ of replevin from the district court against the pre- 
sent and the preceding receivers, which was personally served, and 
by replevying the volume of township plats of the canal office, 
and delivering the same to the above named Dousman. "This 
suit has not yet been reached on the docket of the court. 

At the July term of the supreme court, an application was made | 
by Thomas J. Noyes fora writ of mandamus against Allen W. 
Hatch, both parties claiming the books and papers belonging to 
the office of register, and a stipulation was entered into between 
the parties, and also between Joshua Hathaway and George D. 
Dousman, each claiming the books and papers of the receiver’s 
office, and that they would severally abide the decision of the 
supreme court, and waving all right to a continuance. 

The case was argued by H. N. Wells and A. W. Stow, Esqrs. 
on the part of the application, and adversely by J. E. Arnold and 
Edward V. Whiton, Esqrs. 

The application was unanimously denied by the court. 

The undersigned regret to state, that their opponents have dis- 
honorably broken the stipulation aforsaid, by refusing to deliver 
up the volume of maps taken under the writ of replevin, and neg- 
lecting to discontinue the suit in the district court. 

Pursuant to the proclamation of the Executive, dated the 26th 
day of March, 1842, the undersigned, on the 5th day of July last, 
opened the sale of the tracts of canal lands, therein designated, by 
offering for sale a single tract, for which no. bid was made; and 
the sale was.then adjourned to the fourth day of August follow 
ing, being the full extent of time which the law authorizes, 

Inthe meantime the decision of the supreme court was had, as 
before stated. 

On the fourth day of August, pursuant to the adjournment, the 
aforesaid lands were offered,and but one tract was bid forand sold 
to wit: The west half of the south east quarter of section 7. 
‘town 7, range 18, containing 80 acres, to John Williams, for th 
sum of two dollars and fifty cents per acre, for which the receiver’ 
bond was issued, and the one tenth part of the purchase mone 
received. That being the last day which the sale could be con 
tinued under the proclamation, it was adjourned sine die. 
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A special report was submitted to' the legislature on the 30th 
November last, on the subject of canal lands about to become 
forfeited for unpaid taxes, upon which the following resolutions 
were adopted by your honorable bodies on the 9th of December, 
a copy whereof was received by the undersigned on the 20th, 
post marked 13th December, a previous copy duly mailed, never 
having reached its destination. From these facts is inferred an 
intention on the part of some person unknown, to defeat the ob- 
ject of the resolutions. 

é Resolved, by the council and house of representatives, That 
the register and recciver of the Milwaukee and Rock river canal 
be requested to procure by loan or otherwise, at a rate of interest 
not exceeding 12 per cent., a loan sufficient to redeem such ca- 
nal lands, under the mortgage to the territory, as were sold for 
taxes for the year 1840, and will be forfeited under the laws of 
the Territory on the 21st inst. 

“ Resolved, That the legislature will provide by law at the ad- 
| journed session thereof, to reimburse said register and receiver 
| for the suar so loaved.” 

Upon the receipt of a copy of the above resolutions, the ünder- 
| signed endeavored to negotiate the loan; and the Beal terms which 
| were offered, were as follows: 

| The register and receiver to execute personal notes al three 
months on 12 per cent. per an. interest, aud a deposite of such of 
| the certificates as might be obtained by the commissioners uncan- 
| celled, to be held as collateral security. 

The undersigned declined giving their personal obligation.— 
Yourreceiver then offered, as assignee in bankruptcy, from assets 
în his hands, to take the loan at four months, bearing 12 per cent. 
| per annum interest, with condition to hold all uncancelled certi- 
À ficates as collateral security; and that being a more advantageous 
| offer than conld be elicited from other persuns, was accepted. 
| Anote was accordingly executed by the undersigned, on be- 
| half of the Territory, to the assignee of Rufus Parks, a bankrupt, 
B for one hundred and fifty-three and 11-100ths dollars, dated the 
É 21st December, 1842, payable in four months from date with in- 
É terest aforesaid, and the amount has been applied by the receiver 
{onthe warrant of the register, to the redemption of nineteen“ 
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tracts and part tracts of canal lands which would otherwise have 
become forfeited to the holders of tax certificates under the stats 
utes for the tax of 1840. 

These lands, under the 14th section of the 33d act of the laws 
of 1840—41, became forfeited to the territorv, as they would have 
been to the holders of tax certificates, if unredeemed. 

Of the lands sold previous to the year 1842, there remains in 
the land office 34 patents, for which the requisite bond and mort- 
gage have not been executed by the purchasers. 

And by an act approved Feb. 19, 1841, six months from its pas- 
sage is allowed to file said bond and mortgage, in default whereof 
the purchaser, his representatives or assigns, shall forfeit all right, 
legal or equitable, to such lands. 

The undersigned have no hesitation in recommending the repeal 
of this law, for the reason that it is retrospective in its operation 
and cannot be sustained. 

These lands were purchased under.the act of 1888286 tn which 
there was no time limited for the filing of the purchaser’s bond, 
&c. But there is in the 12th section of said law, provision made 
for the foreclosure of mortgages in default of payment of instal- 
ments or interest moneys; and the undersigned are of the opinion 
that this is the ónly manner in which the purchaser can be legally 
divested of his right in said lands by the Territory, except in case 
of forfeiture for unpaid taxes, before alluded to. | 

The undersigned would respectfully suggest the propriety of 
extending the time of forfeiture for the tax of 1840 of lands re- 
deemed for the territory, an additional year; for the reason that | 
many of the patentees had.bought up the tax lien under the im- 
pression that it was equivalent to a redemption, or payment off 
taxes ; and but one case has come to their knowledge of an in-| 
tention to hold thesame adverse to the right of the territory. | 

The account with the receiver for receipts and disbursements | 
stands as follows, to wit : 


CANAL FUND, 
To J. Hathaway, Receiver, Dr. | 
1849. June 26, To postages from Madison, $0 50 | 


“ July, * cash advanced J.E. Arnold, Esq. 
counsel fees, - =  -4 '- 20 00 À 
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*  Dec.4, To cash paid on redemptions from tax — ^ 
sale of 1840, of 19 tracts of canal 
lands,  - - =- 5. . 45811 


$173 61 
l Supra, Cr 
1842, Mar. 1, By cash rec’d of J. H. ia late 
reteiver,  - - $0 39 
* Aug. 4, By cash rec'd of Jno. Williams, atland 
sale, - - + - - - 20 00 
* Dec. 21, By cash on loan note of J. H. assignee, 153 11 
1843. Mar. 18, * balance of account due receiver, 11 
$118 61 


They submit the following estimate of liabilities as chargeable 
to the canal fund,for the discharge of which some provision 
should be made, to wit: 

T. L. Ogden, services as ter. engineer, appointed by the 

legislature in 1841—42, - - ~ + + 80000 

F.C. Pomeroy, transcribing from tract book secretly, 


to avoid service of replevin, - >~ ZEE 5 00 
J. E. Arnold, attending before sup. court and counsel ` 
for commissioners, -~ - oe - - - 10500 


E. V. Whiton, assisting in above, - - - - 50 00 
J, A. Noonan, for printing, - so a 15 65 
J. Hathaway, office rent, fuel, stationery, &c. &c., - 50 00 
Register and Receiver's salary for past year, in place 

offees allowed by law, which would be only 60 cents, 200 00 
Payment of loan note for redemption of lands, - 15311 
Interest on same, say six months, - ~ rc - 9 18 

To the foregoing may be added the amount which will be re- 
quired to redeem canal lands, mortgaged to the territory, for the” 
years 1841—2. 

Your commissioners will venture to suggest the several meth- 
ods of raising a fund to meet the above, together with objections 
to the same, which have occurred to them. 

First. By re-offering the lands proclaimed for sale in paren 
last, for which no bids were made. 
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Second. By offering the twenty-two tracts which have been ap- 
plied for within the past year. 

Third. By calling in three months interest on all sales previous 
to the last, which if fully realized, (which it isnot probable would 
be the case) would amount to the sum of two thousand one hun- 
dred and eight dollars. 

Hither of the first methods are liable and likely to be defeated 
by the settlers declining to bid, as heretofore, until the policy of 
the territory regarding the cana] lands and the canal project be- 
comes settled and permanent. To the last method exists the ob- | 
jection that the burthen, though trifling in amount, will be imposed | 
on a majority of the tax-paying settlers, while those occupying | 
the territory’s lands, consequently exempt from taxation, bear no 
part in it. - ; 

Under the present system, no sale of canal lands can be had | 
without the co-operation of the executive. Should a sale be deem- | 
ed expedient, a revision of the laws may be necessary to secure | 
its effect. 

A call for interest will have the effect to revest the title of cer- | 
tain patented lands in the territory, which have evidently been 
abandoned by the purchasers, by means of foreclosures for default 
of payment of interest money. 

Your commissioners have no information to communicate of- 
ficially, respecting the territorial canal bonds, or the progress of 
construction of the canal ; nothing having transpired in connec- 
tion with either, since their appointment. 

A. W. HATCH, Register, 
: JOSHUA HATHAWAY, Receiver. 

MirwavxkEs, March 18, 1843. 
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MEMORIAL 


Of the Council and House of Representatives of the Territory 
of Wisconsin to the President of the United States, praying 
Jor the removal of James D. Doty from the office of Governor 
of said Territory. 


To his Excellency Jons Tyrez, President of the United States: 


Your memorialists beg leave most respectfully to represent: that 
they find themselves placed in a most extraordinary and embar- 
rassing situation. The members of the council and house of rep- 
resentatives were elected bv the people of the territory at a gen- 
eral election, held pursuant to law on the fourth Monday of Sep- 
tember last; and on the fifth day of December iustant, the day 
appointed by law for the meeting of the legislature, assembled at 
the capitol in Madison, to transact the usual business of a legisla- 
ture. The two houses proceeded to organize, in the usual mode, 
and then chose a joint committee to wait on his excellency the 
governor and inform him of our organization, and that we were 
ready to receive any communication which he might have to make 
tous. This committee proceeded to discharge the duty assigned 
them, and were informed by the governor “that not conceiving the 
legislature had any right by law to mcet at the present time, he 
had no communication to make to them.” The committee re- 
ported this fact to the two houses, and your memorialists found 
themselves in the extraordinary position, of two branches of a le- 
gislature attempting to hold a session; and the third branch, the 
governor, refusing his co-operation, 

In the opinion of many members of the two houses, the legis- 
lative functions of your memorialists are suspended by the refusal 
of the governor to act with them, and that no business can be 
transacted. : 

Your memorialists need not enlarge upon the embarrassment 


hy 


40 APPENDIX. 


and confusion which will be created by reason of not holdinga 
session of the legislature at the usual time, nor upon the great in- 
crease of executive power which that cireumstance will occasion. 

If the facts above set forth constituted the only cause of com- 
plaint which vour memorialists and the people of the territory bave 
against their governor, your memorialists might not have address- 
ed yourexcellency on the present occasion, but might have borne 
with whatever of patience they could bring to their aid this abuse 
of power, But your memorialists represent, that his conduct, both 
before and since his appointment to the office he now fills, has 
been such as to destroy, in almost the entire population of the ter- 
ritory, all confidence in him as a man and a public officer. 

Your memorialists are informed, that numerous charges have- 
been made against bim, which, with the proofs to sustain them, 
are now in the possession of your excellency. 

Your memorialists would most respectfully call your excellen- 
cy's attention to those charges and proofs, and also to his recent 
attempt to corrupt the commissioner of public buiidings, in order 
to get that officer to dismiss the suits at law now pending against 
him, to recover large sums of money which he has received on 
behalf of the territory and refuses to pay, as that fact is set forth 
in the report of the commissioner herewith submitted, and to 
which we respectfully call the attention of your excellency. 

For the reasons above set forth, we respectfully, yet earnestly 
request your excellency to remove James D. Doty from the office 
of governor of the territory of Wisconsin. 

It is with extreme regret that your memorialists have been forc- 
ed to the extremity of making this representation and request— 
and we assure your excellency that nothing short of the belief 
that our duty requires üs to take the course we have adopted, 
would have induced us to address this memorial to your excellen- 
cy. Wo assure your excellency, further, that the removal of the 
governor is demanded by almost the entire population of the ter- 
ritory, and is the only measure which can restore peace and har- 
mony to the people. 

And your memorialists, as in duty bound, will ever pray. 


É 
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REPORT 
Of the Auditor of the Territory, for the year A. D. 1848, 


Avpitor’s Orrice, March 11, 1848. 


To the Honorable the Legislative Assembly of the Territory of 
Wisconsin: 
IN compliance with the law ofthe Territory, I have the honor 
to present my second annual report to your honorable body. - 
Since making my report to the legislative assembly of last 
year, the following warrants have been drawn by me upon the 
treasurer, In accordance to the various laws authorizing the pay- 
ment of their several sums from the treasury of the territory: 


No. or WARRANT, 


m———— Ó—— 


To WHOM GIVEN, 


William R. Smith, 
M, M. Jackson, 
John P. Sheldon, 
M. M. Jackson, ° 
H.N. Wells, 

N. C. Prentiss, 

N. T. Parkison, 
A. A. Bird, 
Daniel Wells, Jra 
R. L. Ream, 

John T. Wilson, 
J. T. Clark, . 
J. A. Noonan, 

H. N. Wells, 

M. M. Jackson, 
Edward McSherry, 
John Bracken, 

J., T. Clark, 

J. T. Clark, 

Jobn Delany, 
John Blunt, 

Wm. R. Smith, 
Wm. R. Smith, 
M. M. Jackson, 
Ed. N. Foster, 

A. A. Bird, 

M, M. Jackson, 
M. M. Jackson, 


| 


For WHAT GIVEN, 


Half year’s saliry as adjntant general, 
Half year’s salary os attorney general, 
Locating university landa, 

Appr opi iation, 

do 


Part do 
do 


In lieu of No. 17, returned and divided at request, 
Quarters’ s{lary as attorney general, 
approp tion, 


Part do 
Part salary for the year 1842, 
$10 by act of Feb. 18, 1813; 
Services as constable, 
Half year’s salary as adjutant general, 
Residue of appropriation,’ 
Quarters Salad as attorney.general, 
Taking census, 

‘do 
Quarters salary as atforney general, 
Half quarter's salary as attorney general, 


; $72 print'g for ad. gen. 


peum————-—--—-—-—————!— NY | 


Law AUTHORIZ- 
ING PAYMENT. 


Rev. stat. p. 7) 
Rev. E p. 94 
Feb'y 18, 1842 
Vob'y 18) 1842 
Feb'y 18, 1342 
Feb'y i 1842 
Feb'y 18, 1842 
F avy 18] 1842 
Feb’y 18, 1842 
Feb'y 18, 1842 
Feb'y 18, 1842 
Feb 18, 1842 
Feb’y 18, 1842 


Rev. stat. p. 94 
Feb’y 18, 1842 
Feb'y 18, 1842 
Feb'y 18, 4842 
Rev. stat. p. 81 


Rev. stat. p. 395 
Rey, stat. p. 79 
Feb’y 19, 1841 
Rey. stat. p. 94 
Feb'y 18, 1842 
Feb'y 18, 1843 
Rev. stat. p. 94 
Rey. stat. p. 941 


e B 
| 
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AMOUNT, 


$75 00 
125 00 
145 00 
140 00: 
390 00 
267 50 
19 10 
60 12 
75 00 
125 00 
15 00 
34 00 
10 00 


62 50 
59 00 
17 50 
66 00 
30 00 
82 00 

6 00 
75 00 
78 00 
63 50 
40 74 
69 48 
62 50 
31 25 
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i Law AUTHORIZ~ 

No. or Warrant. To WHOM GIVEN. S For WHAT GIVEN, ING PAYMENT, | AMOUNT. 
50 J. T. Clark, Half year’s salary as auditor, Rey. stat, p. 313] 30 00 
51 Wm, R. Smith, Qnarter's salary as adjutant gencral, Rev. stat. p. 79 37 50 
52 Joseph Ward, Taking census, Feb'y 18, 1842 215 95 
53 Micbnel Myers, do Feb'y 18, 1842 131 36 
54 | George Messersmith, do Feby 18, 1843| 105 52 
55 Joseph Woodle, do Feb’y 18, 1812 36 88 
56 L, G. Fisher, do M Feb’y 18, 1842 62 34 
57 James Morrison, One and one half years salary as treasurer, | Rey. stat. p. 80 90 00 
58 J. T. Clark, Four months’ salary as auditor, Rey. stat. p. 81 20 00 
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The fourth section of the act in the revised statutes, relative to 
to the office of auditor, imposes a duty upon that offizer which 
it is impossible for him, under the existing regulations, to per- 
form. 

He is required to exhibit to the legislature annually, a com- 
plete statement of the funds of the territory; yet, while he is 
called upon to give this information to the legislature, there is 
not the least provision made, by which he can obtain it himself. 
There 15, by law, no returns coming into his office, which show 
the amount due from the several counties to the territory, from 
the five per cent. fund, which is the only source of territorial 
revenue. 

It is, of course, only from a knowledge of these sums, that the 
auditor can determine what to charge to the treasurer, in keep- 
ing the debt and credit between that officer and the territory.— 
Besides, payments have been authorized by law to be made by 
the treasurer, without the intervention ofa warrant, which leaves 
it uncertain how much to plaze to his credit on the books of the 
auditor ; and no instance having yet occurred where the receipts 
for money paid into the treasury have been taken to the auditor 
to be countersigned, as is required by the fifth section of the act 
above alluded to, he cannot, consequently, know how much to 
charge to the account of the treasurer. These facts, it is true, I 
could obtain upon application to the treasurer; but as that of- 
ficer also presents an annual report to your body, I deem it 
unnecessary to do so. All that I can do with certainty is to re- 
port the amount of warrants which have been issued from my of 
fice, and that list is given above. 

The laws relating to the territorial revenue are vastly defec- 
tive. Some of these defects I pointed out in my report of last 
winter, to which I would respectfuliy refer. There are others 
besides those which I mentioned, one of which is the inequality 
with which the five per cent. tax weighs upon the different coun- 
ties owing to the different methods of taxation, and the different 
forms of county government. 


I cannot but regard the early attention of the legislature to 
this subject, and the establishing of the territorial revenue on a 
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surer and more certain and equitable basis, as imperiously called 
for in this department of the territorial governnient. 

All of which is respectfully submitted, 
J. T. CLARK, 
Auditor Wis. Ter: 
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REPORT 
Of the Joint Select Committee to whoni were referred ihe Baxter 
papers. 


Taz joint select committee to whom were referred the com- 
munication of Daniel Baxter and the report of the building com- 
miissioner, together with the contract with said Baxter, and all 
other papers in relation to said contract, as well as to the bonds 
issued by the legislative assembly for the completion of the capi- 
tol, report: i 

That the subjects submitted to their investigation, viz: “the 
reasons why said contract has not been completed—also, whether 
the said Baxter has been overpaid for the amount of work done 
—also, that they report what amount of indebtedness there is on 
the part of the territory in relation to said bonds, or to any work 
done on said contract—what measures (if any) are necessary to be 
taken for the completion of the capitol—and further, what provi- 
sions can be made by the assembly for the redemption of said 
bonds,” have received their attention and patient consideration. 

A very minute and full exposition of all the reasons or eauses 
which have retarded and prevented the completion of the capitol, 
would require so voluminous a dissertation that the committee 
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did not consider it as coming within the legitimate scope and ob- 
ject of the first question submitted to them, and the time allowed 
the committee and the circumstances under which this investiga- 
tion has been instituted, did not seem to demand or permit so ex- 
tensive a scrutiny. 

The committee will therefore confine themselves to a very brief 
statement of the principal and most efficient causes which have 
prevented the completion of the capitol; and these causes, so far 
as the committee have been enabled to ascertain, are the follow- 
ing : 

The contractor complains that he was not furnished by the 
former commissioner with suitabledrafts and plans for the work, 
from time to time, as they were needed during the progress of the 
work, and consequently was often delayed, during the summer 
and fall of the year 1841 ; that he was frequently required to make 
alterations in the work already done, and to perform other work 
than was specified in his contract. But the proclamation of Gov. 
Doty, of September 4th, 1841, declaring Jas. Morrison treasurer 
of the territory, and in effect repudiating the bonds issued by the 
former treasurer, R. L. Ream, and the consequent depreciation 
of those bonds, are the principal causes to which the contractor 
attributes his failure in finishing the capitol at the time limited in 
his contract. 

The meeting of the legislature at Madison in December, 1841, 
prevented further progress in the work during that winter. The 
refusal of governor Doty to approve the only measures proposed 
by the legislature, at that session, for finishing the building, viz : 
The bill entitled * an act in relation to certain moneys in the ter- 
ritorial treasury,” and the bill entitled “an act in addition to an 
act to provide for the completion of the capitol, at Madison” — 
the governor’s declaration in his veto message on those bills, that 
the bonds paid to Baxter had been issued by R. L. Ream without 
authority—the refusal of James. Morrison to apply any part of 
the moneys in his hands to the redemption of said bonds—aud 
the subsequent base and unmanly efforts of certain individuals in 
Madison to arrest the further progress of the work by a variety of 
infamous expedients and annoyances—have proved, by the event, 
to haye been the most prominent among the many fatal and in 
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surmountable obstacles which have thus far prevented, and, per- 
haps, forever will prevent, the completion of this capitol. 

With regard to the second proposition submitted to this com- 
mittee for investigation, viz : * whether the said Baxter has been 
overpaid for the amount of work done,” as well as the third prop- 
osition, namely : “ what amount of indebtedness there is on the 
part of the territory in relation to said bonds,” the committee 
submit the following estimates : 

The amount due Baxter from territory, had Baxter 

finished capitol according to contract, with inter- 

est due on that sum, $7000 00 
The amount paid Baxter in territorial bonds, bear- 

ing 7 per cent. interest and due Ist April, 1843, 6000.00 
The amount of extra compensation for extra work 

claimed to have been done on capitol, 1984 77 
The amount for extra work, clearly proved to be 

such, admitted by commissioner and allowed by 


committee, j 327 70 
The amount for work remaining to be done on cap- 
itol, according to estimate of comm’r. Smith, 1631 00 


Whole amount for work to be done on capitol at 

time contract was let to Baxter, according to an 

estimate said to have been made by committee 

of legislature, 6769 76 

The fourth proposition referred to this committee for investiga- 
tion, is the following: ‘what measures (if any) are necessary to 
be taken for the completion of the capitol?” The amount of 
money necessary to finish the capitol in the style in which, such - 
building ought “to be finished, may be, perhaps, estimated at ten 
thousand dollars, over and above whatithasalready cost. The first, 
and most important steps to be taken, would be the taking off the old 
roof and putting on a new one that will keep out the rain and pro- 
tect the plastering within. But the committee are decidedly op- 
posed to taking any measures to complete the capitol, so long as 
James D. Doty is governor, and James Morrison is suffered, with 
- impunity, and in defiance of law, to retain in his hands the money 
belonging to the territory. 

The last proposition referred to this committee is the follow- 
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ing : “ what provision can be’ made by the assembly for tlie re- 
demption of said bonds ?” There are four methods which have 
suggested themselves to the committee, by which provision might 
be made for the redemption of those bonds. 

Ist, To apply to the redemption of those bonds, as’far as it will 
go, the money due the territory under the act of congress which 
provides for the distribution of the proceeds of sales of the pub- 
lic lands among the states and territories, 


2d. To appeal to congress for a new appropriation of money 
sufficient to redeem those bonds. 


3d. To apply the money now in the hands of Morrison to re- 
deem said bonds. 

4th. To raise the per centum drawn into the territorial treasu- 
ry from the amounts collécted- into the several county treasuries. 

The first expedient ought, for the sake of principlé, never to be 
resorted to, even if we run the risk of never having a 'capitol-— 
the second is hopeless—the third cannot be adopted without com- 
mencing asuit against Morrison—and the last, if resorted to, will 
impose an onerous burden upon the territory. 

The committee have been required to report, by bill or other- 
wise ; but as there appeared to be great anxiety on ‘the part of 
Baxter to have this matter brought to a speedy termination, and 
some solicitude on the part of members of the legislature to have 
, ‘Bome early action upon these subjects, your committee have been 
unable to mature any plan or agree upon any bill or resolution for 
the immediate action of the legislature. They would, however, 
submit the followitiz propositions to the legislatate for its consid- 
‘eration : . 

lst. To abandon, forever, the purpose of ever having, building, 
‘or finishing a capitol at Madison. 

2d. To change the place of meeting of the legislature to Prai- 
vie du Chien, Green Bay, or Milwaukee, or wherever ‘buildings 
. and accommodations might be had free'of expense to ‘the ‘terri- 
tory. ~ 

3d. To settle, on as reasonable terms'as possible, with Baxter, 
and dissolve by mutual consent, and cancel the contract for finish- 
ing the capitol. 

4th. To raise à revenue’ from the'several counties which will be 
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sufficient, in a short time, to redeem the bonds, and abolish the 
office of attorney general as a useless burden.to the territory, and 
apply thé salary appertaining to that office to the liquidation of 
said bonds. — 
5th. To authorise the superintendent of territorial property to 
commence suit forthwith against James Morrison, to recover the 
money now in his hands belonging to the territory. 
All of which is most respectfully submitted, with the accom- 
pahying documents. 
THEOPHILUS LA CHAPELLE, 
D. NEWLAND, 


D. AGRY, 
M. MEEKER. 


[SEE JOURNAL, Pace 205.] 


REPORT 
Of the Commitice on Territorial Affairs. 


"T'ak'Committee:oh territorial affairs, to which was referred the 
Coimimiunicationof the governor, containing a copy of the esti- 
mites by‘him submitted to the treasury department, for the sup- 
"port of government in Wisconsin,for the half yearending the-30th 
Jtine, 1843, -and for the fiscal year ppan 30th June, 1844, te- 
Spectfully: ‘yéport: 

"Ilist'by the resolution of the council they were instructed to 
‘répdrt ‘the -amountof the estimated expenses of ‘the ‘legislative 
iBsetiibly, submitted by the governor for the above periods; whether 
‘gaid estimates dre correct.—if not, what measuresshould be-adopt- 
dipy the legislative assembly to presenta proper estimate:of its 
“expenses to'the treasury department, together with such-other 
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measures appertaining to the subject submitted to them, as they 
might deem proper. 

The communication of the governor, and a copy of the esti- 
mates by him submitted to the treasury department, are herewith 
returned asa part of this report. These estimates include not 
only the proper estimated expenses of the legislative assembly, 
but also of the salaries of the governor, judges, secretary, &c.— 
The latter estimates do not come within the scope of the subject 
referred to the committee. The first estimates are for the half 
fiscal year ending 30th June, 1843, and amount to the sum of 
$19,275; the second are for the fiscal year ending 30th June, 
1844, and amount to $17,275. The items of these estimates 
will be found in the communication of the governor, hereunto an- 
nexed, whieh will furnish an answer to the first inquiry submitted 
to the committee. l 

The second inquiry is, are these estimates correct? By which 
the committee suppose is meant, not only whether they are suffi- 
cient to defray the necessary expenses of the legislative assem- 
bly, but whether the data assumed by the governor in those esti- 
timates are true and correct. The committee are clearly of the 
opinion, that these estimates are not sufficient for a session of 75 
days, and would not cover the necessary and actual expenses of 
the legislative assembly for that period, ‘They submit herewith, 
an estimate, carefully prepared, to which they would refer the 
council, and which they believe is as low as the expenses of the 
legislative assembly, for a session of seventy-five days, should be 
estimated. It will be seen by reference to the communication of 
the governor,-that he estimates for pay of members, seventy-five 
‘days each, at three dollars per day, $6,750. It is well known to 
his excellency that the legislative assembly consists of thirty-nine 
members. The pay of a member, for a period of seventy-five 
days, is two hundred and twenty-five dollars, which multiplied by 
thirty-nine, will make the sum of $8,775; showing a difference 

. between the estimate of the governor, and the actual pay of mem- 
bers asallowed by law, of $2,025. The mileage of thirty-nine 
members he estimates at four hundred dollars! The act of 
eongress allows three dollars for every twenty miles travel, going 
and returning from the sessions of the legislative assembly... The 
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amount of mileage allowed at the present session, is $1,035 80, 
and abont the same sum has been allowed at every session of 
the legislative asserably since tke separation of lowa. from Wis- 
consin, in 1838. ‘This estimate falls short of the actual amount of 
mileage $635 80. The governor has not forgotten to estimate 
“for pay of one clerk for the executive office, at three dollars per 
day—seventy-five days.” The committee express no opinion as 
to the necessity of a clerk in the executive office; but cannot re- 
frain from noticing the modest assurance of his excellency, in ma- 
king ample provision for his own household, out of the estimated 
expenses of the legislative assembly. No provision is made for 
a “clerk in the executive office,” by the act of 29th August, 
1842, and the committee recommend that no appropriation be 
made to meet such expense. 

In the two estimated items for mileage and pay of members, it 
will be seen there is an error of 2,66080. The committee 
would be happy, out of charity to his excellency, to consider this 
as unintentional on his part, and the result of ignorance of the 
simple rules of arithmetic. They might adopt this conclusion had 
this-error occurred but once; but when it occurs a second time, 
they can attribute it to no other intention or object on the part of 
his excellency, than a desire to deceive the treasury department 
as to the real and necessary expenses of the legislative assembly, 
and again plunge the territory into all the difficulties attending ex- 
penditures exceeding the appropriations. -The secretary of the 
treasury is required to estimate the expenses of government for 
the territory, and being unacquainted with their nature and ex- 
tent, relies upon the governor for the necessary! information, that 
he may lay the same before congress for its approval. The esti- 
mate of the secretary is based upon the information furnished by 
the governor. For the moderate sums allowed by congress, in 
the appropriations of December and February last, no blame can 
attach, either to that body or to the secretary of the treasury. 
"Fhey relied upon an officer of the government, who, from his high 
station, would naturally be supposed to communicate the informa- 
tion sought bv them, in a correct, honest manner, and not by arti- 
fice or dishonesty, attempt to mislead them, or seriously affect the - 
interests of a people whose rights he is bound to protect. The 
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committee cannot forbear to express their opinion, that the attempt 
to mislead the treasury department, and thereby prevent the requi- 
site appropriations by congress, is a part of the scheme devised 
by his excellency to prevent,as far as possible, the sessions of the 
legislative assembly, and involve in confusion and difficulty the 
financial affairs of the territory. 

The act of congress organizing the territory, declares “-that 
there shall be appropriated, annually, a sufficient sum to defray 
the-expenses of the legislative assembly,” and the.committee be- 
lieve it has ever been the intention of congress to make liberal 
appropriations for this object. No appropriation for any one ses- 
sion of the legislative assembly, previous to the appropriation of 
December last, has ever fallen short of $20,000 ; and in five in- 
stances, they have exceeded thatamount. From a reference to 
the.estimates of the governor, it will be seen that of the sums-es- 
timated for the two periods therein referred to, the sum of $16,- 
950 can.only be considered as the legitimate expenses of the le- 
gislative assembly. The mileage and pay of members, officers, 
and presiding officers of the two houses, amounts to $12,510; 
which, deducted from the above sum of $16,350, will only: leave 
the sum of $3,840, for publishing the laws, journals, incidental 
printing, stationery, candles, fuel, and other incidental expenses ; 
a sur far short of the actual -expenses attending those objects.— 
The committee, upon the third subject referred to them, recom-” : 
mend that a memorial be forwarded by'the legislative assembly 
to: the treasury. department, and.to congress, exposing: the-error-of 
the.governor's estimates—containing a proper estimate forthe-ex- 
penses: of: the. legislative assembly, and asking that the:same may 
hereafter be:adopted by them in estimating and appropriating for 
those.objects. The committee believe that when the subject is 
properly explained to that department, and to congress,-they will 
have no hesitation in correcting the error into which they have 
been led by the duplicity or ignorance of the governor. 

"The committee would cheerfully avoid the necessity of speak- 
ing in terms of condemnation of the governor, in this instance, 
having «so often, in the discharge of their duties as members. of 
the legislature, been called upon to censure his.officià] conduct. 
It is humiliating to the members of this body, that they. are so-of « 
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ten compelled to hold up to the public gaze, the errors and imper- 
fections of the executive of their territory ; yet, it is necessary 
that they be exposed, that he may be prevented from committing 
similar offences in future. paz 
All of which is respectfully baita: 
H. CROCKER, Chairman. 


ESTIMATES OF THE GOVERNOR REFERRED TO IN 
THE ANNEXED REPORT. 


(Corr.) 
Executive DzgrAnTMENT, } 
| Madison, Wisconsin, Sept. 26, 1522. i 
Tue Hox. T. L. Sura, 
Register of the Treasury: 

Sir:—In compliance with the request contained in your letter, 
of the 7th September, I have the honor to submit the following es- 
timate for the half year ending the 30th June, 1843, of appropri- 
ations for the support of the government of Wisconsin, to wit: 
F'or the salary of the governor, as govern- 


or and superintendent of Indian af- 
fairs, according to the act of April.20, 
1886, $1,250 00 


For the salaries of the chief justice and 

iwo associate judges, at one thousand 

eight hundred dollars each, annually, 2,700 00 
For the salary of the secretary ofthe ter- 

ritory, 600 00 
For contingent expenses of the territory, 175 00 


$4,725 00 
For compensation of the members of the . 
legislative assembly, as follows, viz: JEN 
For pay of members, 75 days each, at $3 
per day, $6,750 00 
For’ mileage, 40000 « 


For extra pay to the speaker of the house 
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and president of the council, each $3 ` 
i 450 00 ` 


per day, | 


For the expenses of the legislative as- 
sembly— 


For pay of ane clerk and one assistant 
clerk for each house, and one clerk for 
the executive office, at $3 each per 

. day, 75 days, 

For a doorkeeper, messenger, and, fire- 
man, for each house, at $8 per day, 

.For printing for the house, council and 
executive departments, 

For printing the laws, and documents, 
and the journals of each house, 

For one chaplain for each house, each 
$100, . . 

For stationery, fuel and lights, 

For furniture for the legislative halls and 
executive room, 

For additions to the library, for the con- 
tinuation of reports, parliamentary his- 
tory, &c., 

For all “other incidental expenses,” 


$1,125 00 


1,350 00 


. 8,000 00 


7,800 00 


2,000 00 


200 00 


1,000 00 


2,000 00 


500 00 
500 00 


$11,675 00 
$24,000 00 


And for the year ending 30th June, 1844, I respectfully sub- 


mit the following estimates:. 


For the salary of the governer, as gov- 
ernor, and as superintendent of In- 
dian affairs, o 

For the salaries of the chief justice, and 
two associate judges, each eighteen 
hundred dollars, 

For the salary of the secretary of the 
territory, . 

For the contingent expenses of the terr- 


$2,500 00 


5,400 00 


1,200 00 


i 
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tory, per act of April 20, 1836, 850 00 
————— . $9,450 09 

For compensation ofthe members of the 

legislative assembly, to wit : dies 
For pay of members, 75 days each, at $3 

per day, $ ,'750 80 
For mileage, 400 00 
For extra pay to the speaker of the house 

and president of the council, $3 each 


per day, 450 00 
7,000 90 


A ÀÁ—' 


For the expenses of the legislaive as- 

sembly, to wit : 
For pay of one clerk and one assistant 

clerk for cach house, and one clerk for 

the executive office, each $3 perday $1,155 00 
For a doorkeeper, messenger, and fire- 

man, for each house, each $3 per day, 1,350 60 - 
For printing for the house, council, and 

executive department, 3,000 00 
For printing the laws and documents, dnd 

the journals of each house, 2,000 00 
For one chaplain for each house, each , 

$100, i 200 00 
For stationery, fuel, and lights, 1,000 00 
For additions to the library, the continua- 

tion of reports, parliamentary history, 

&c., . 500 00 


For all other incidental expenses, = 500 00 
9,675 00 


$26,725 00 
Very respectfully, 
Your most ob’t servant, 
E J. D. DOTY. 


* Estimate of the expenses of the legislative assembly of Wiscon- 
sin, referred to in the accompanying report :— 


Mileage of members, . $1,050 00 
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Pay of 39 members, $3 per day, 75 days, 
‘ Clerks and assistant clerks, sergeant-at-arms, 
messenger,and firemen, of the two houses, 
75 days, $3 per day, 
* Presiding officers of the two houses, extra 
compensation, 
* Stationery, fuel, and candles, 
* Printing laws, journals, and. incidental print- 
ing of both houses, 
« Postage of members during session, 
# Addition to the library, 
* Salary of sup. ter. property, 
- 4 Incidental expenses, 


8,775 00 


2,950 00 


450 00 
1,200 00 


5,000 00 
500 00 
5,00 00 
300 00 
100 00 


491,095 00 


In the estimate of the governor for the half fiscal year ending 
30th June, 1843, is found the sum of $2,000 for furniture for the 
legislative halls and executive room, which is omitted in the above 


estimate of the committee. 


REPORT 
Of James Morrison, Treasurer of the Territory. . 


TREASURER’S OFFICE, 
" Madison, April 1, 1843. 
Lo the Hon. the Legislative Aseembly: 

Ix compliance with the law defining the duties of the territorial 
treasurer, I herewith submit to your honorable body the annexed 
statement, showing the balance in the treasury, together with a 
summary of the receipts and payments of the treasury during the 
preceding year. 

Very respectfully, 
JAMES MORRISON, Treasurer. 
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De, ^. CAPITOL FUND ACCOUNT. 
“ee, 1 


Jan’y 10, |For amount paid charges and expenses going to Mus- 

coday En office after cash specie received on draft 

No. 6855, on treasury warrant No. 10,020, $232 50 
April 28, |Amount paid chargesand expenses going to Muscoday 

land office after the balance cash due on draft No. 

" 6855, on treasury warrant No. 10,090, 1959 4 
1843. i 
April 1,|Amount cash paid for fifteen territorial bonds issued to 

Daniel Baxter, agreeable to an act of the legislative 

assembly,to provide for the completion of the capitol, 

approved Feb. 19, A. D. 1841, as follows, to wit : 
For territorial bond numbered 1, issued to Daniel Bax- 


ter for the sum of 100 00 
Two years interest on same, 7 per cent. 14 00 
Territorial bond No. 13, issued to Daniel Baxter for 

ihe sum of 10000 | 
Two years interest on same, 7 per cent, 1400 
Territorial bond No. 37, issued to Daniel Baxter for 

the sum of ; 100 00 
Two years interest on same, 7 per cent. 1408 
Territorial bond No. 38, issued to Daniel Baxter for 

the sum of + 100 00 
Two years interest on same, 7 per cent. 1400 
Territorial bond No. 39, issued to Daniel Baxter for 

the sum of a 100 00 
Two years interest on same, 7 per cent. 14 00 
Territorial bond No. 40, issued to Daniel Baxter for 

the sum of 100 60 
Two years interest on same, 7 per cent. - 1400 
Territorial bond No. 41, issued to Daniel Baxter for 

the sum of, _ 10000 
Two years interest on same, 7 per cent. 14.00 
Territorial bond No. 42, issued to Daniel Baxter for | 

the sum of 100 00 
Two years interest on same, 7 per cent. 1400 | 
Territorial bond No. 43, issued to Daniel Baxter for | 

the sum of 10900 | 
Two years interest on same, 7 per cent. 1400 | 
Territorial bond No. 44, issued to Daniel Baxter for | 

the sum of 10000 : 
Two years interest on same, 7 per cent. 1400 | 
Territorial bond No. 45, issued to Daniel Baxter for 

the sum of 10000 : 
Two years interest on same, 7 per cent. 1400 
Territorial bond No. 46, issued to Daniel Baxter for 

the sum of i 100 00 
Two years interest on same, 7 per cent. 1400 
Territorial bond No. 57, issued to Daniel Baxter for 

the sum of 100 00 
Two years interest on same, 7 per cent. 14 00 
Territorial bond No. 58, issued to Daniel Baxter for 

the sum of ` 100 00 
Two years interest on same, 7 per cent. 1400 


Amount, carried forward, $1,538 00 


APPENDIX. 59 
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Amount brought forward, $1538 28 
1843, |Territorial bond No. 59, issued to Daniel Baxter for)... 
April 1,| the sum of 100 00 
Two years interest on same, 7 per cent, 1400 


Balance on hand, specie, $6 28 
Do. in ten territorial bonds, $100 each, 100000] 1006 28 


$2158 98 
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: "CONTRA. t. Or 


Decor 13. By balance on hand in ten territorial bonds of $100 
each,as per R. L. Ream's report of this date, $1000 00 


Jawy 10, By cash, specie on hand, as per territorial treasur- 
er's report of this date, 1036 85 
April 26, By cash, specie received the balance due from the : 
Muscoday land office on draft No. 6855 on U. S. 
treasury warrant No. 10,090, 791 43 


perene! 


$2758 28 


Dr. 
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1841. 


Sept. 18.|For amount due William Walters for printing 


governor'sproclamationsforthe years A.D. 
1837 and 1838, q 


Novir 1L|For amount due William R. Smith for half 


1842, 


years salary as adjutant general,. 

For amount due Julius T. Clark for quarter 
years salary as auditor, 

For amount due Abner Adkins for services 
as constable in the U. S, district court for 
Iowa county,  . 

For amount due Hiram Knowlton for servic- 
es as constable in the U. S. district court 
for Iowa county, 

For amount due Samuel M’Atlee for services 


as constable in the U.S. district court forj- / 


“Iowa. county, 

For amount due Wm. Sampson for services 
ag constable in the U. Ñ, district court for 
Towa county. 

For amount due Amas Vaughan for services 
as constable in the U. S. district court for 
Iowa county. 

For amount due Bennet Million for services 
as constable in the U.S. district court for 
Towa county, 

For amount due A.A. Bird for going after 
election returns for the year A. D. 1841, 


Jan'y 26, For amount due William R. Smith for half 


years salary as adjutant general, 


2T, Foramountdue M. M. Jackson for half years 


salary as attorney general, 


Feb'y 18,'For amount due John P. Sheldon for services 


locating university lands, 


21, For amount due M. M. Jackson, appropria- 


tion made to said Jackson by act of legis- 
lative assembly approved Feb’y 18, 1842, 
For amount due H. N. Wells for half years 
salary as attorney general, 
For amount due N. C. Prentiss, appropria- 
tion made to said Prentiss by act of legis- 
lative assembly approved Feb'y 18, 1842, 


For amount due N. T. Parkison, appropria-| | 


tion made to said Parkison by act of legis- 
lative assembly approved Feb’y 18, 1842, 

For amount due A. A. Bird, appropriation 
made to said Bird by act of legislative as- 
sembly approved Feb’y 18, 1842, 

For amount due Daniel Wells, appropriation 
made to said Wells by act of legislative 
assembly approved Feb'y 18, 1842, - 

For amount due R. L. Ream, appropriation 
made to said Ream by act of legislative 
assembly approved Feb’y 18, 1842, 


Amount carried over 


54 00 
14 00 


600| 7490 
64 00 


75 00 
195 00] 264 60 


145 00 


140 00} 285 00 
125 00 


267 50 
1910| 41160 
60 12 
7500; 13512 
195 00 


813 97 
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Amount brought forward, 
For amount due John T. Wilson, appropria- 


$1349 97 


tion made to said Wilsbn by act of legis-| - 


lative assembly approved Feb’y 18, 1842, 
March 26,|For amount due Julius T. Clark, appropria- 
tion made to said Clark by act of legisla- 
tive assembly approved Feb’y 18, 1842, 
29,|For amount due J. A. Noonan, appropriation 
made to said Noonan by act of legislative 
assembly approved Feb’y 18, 1842, — . 
For amount due H. N, Wells, appropriation 
made to said Wells by act of legislative 
assembly approved leb’y I8, 1842, 
May 14,} or amount due M. M. Jackson for quarter 
years salary as attorney general, 
For amount due Edward M’sherry, appropri- 
ation made to said MºSherry by act of le- 
poste assembly approved Feb’y 18, 


1 
For amount due John Bracken, appropria- 
tion made to said Bracken bv act of legis- 
lative assembly approved Feb'y 18, 1812, 
june 27, For amount due Julius T.Clark for half years 
salary as auditor, j 
July 19,|For amount due John Delany, appropriation 
made to said Delany by act of legislative 
assembly, approved February 18, 1812, 
For amount due John Delany, for printing 
done by him for adjutant generals office, 
as per order of adjutant general, 
21,/For amount due John Blount for services as 
constable in the U. S. district court for 
Green county, 
For amount due Wm. R. Smith,for half years, 
salary as adjutant general, i 
For amount allowed Wm. R. Smith, appro- 
priation made to said Smith as adjutant 
general, to meet the expenditures of that 
office, by resolution of the legislative as- 
sembly approved February 19, 1841, for 
i the year 1842, 
For amount due M. M. Jackson, quarter 
yearssalary as attorney general, ending 
June 26, 1842, 


Sept. 13,]For amount due Edward N. Foster, sheriff]. 


of Jefferson and Dodge counties, for taking 

the census in said counties, under act of 

legislative assembly approved Feb 18,1842, 
Oct,  9§,{For amount due A. A. Bird, sheriff of Dane 

and Sauk counties, for taking the census 

in said counties, under act of legislatiye 

assembly, approved February 18, 1842, 

š 


Amount carried forward, 


1500; 14000 
“100 00 
1000| 11000 


390 00 
62 50 


. 59 00 511 50 


7100| 129 50 


150 00] 231 00 


62 50 
40 4| 103924 


69 48 


m —À Á— M B(! 


$2575 21 
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1842, 

: Amount brought forward, 

Oct. 28,\For amouut due M. M.Jackson,quarter years 
salary as attorney general, ending Sept. 
26, 1842, 

Foramount due M.M. Jackson for half years 

Ney. 1l, salary as attorney general up to this date, 

For amount due Wm. R., Smith, quarter 
years salary às adjutant general, ending 

Dec. 12,| Oct. 20, 1542, 

g For amount due J. T. Clark, for half years 

12, salary as auditor, 

l6,For amount due Joseph Ward, sheriff of 
Milwaukee and Washington counties, for 
taking the census in said counties, agreea- 
ble to act of legislative assembly approved 
February 18, 1842, f 

22,|For amount due Michael Myers, sheriff of; 
Racine county, for taking the census in 
said county, agreeable to act of legislative 

1843. assembly approved Feb. 18, 1842, 

Jan.  8,|For amount due George Messersmith, sheriff 
of Iowa County, for taking the census in 
said county, agreeable to act of legislative 
assembly approved Feb. 18 1842, 

For error in return of 5per cent.revenue due 
from Dane county to territory for 1842, 

ll,For amount due Joseph Woodle, sheriff of; 
reen county, for taking the census of said 
county agreeable to act cflegislative as- 
sembly approved Feb.18, 1842, 
For amount paid Green county for two au- 
ditor's warrants and scrip, &c., 
Feb. 17,|For amount paid Rock county for territorial 
bond, (cancelled) P 
9T,|For amount paid Milwaukee county for ter- 
ritorial bonds and auditor’s warrants,(can- 
1842. celled,) : 

Dec. 16,For amount paid Grant county for territorial 

bond, scrip, and auditors warrant, 

For amount paid Grant county, balance due 

said county, audited and not paid. 

For amount paid Walworth county for territo- 

rial bond atid auditor’s warrants, 

For amount paid Brown county for auditor's 

warrants, 

March 7,|For amount paid Jefferson county for audit- 

, ors warrants, 

For amount due L. G. Fisher,sheriff of Rock 
county, for taking the census agreeable to 
act of legislative assembly approved Feb. 
18, 1842, . 

.|For amount due James Morrison for eight- 
een months salary as territorial treasurer, 
up to March 3, A, D. 1843, 

For amount due James Morrison for station- 

ery for use of territorial treasury & postage, 


t 


' 30, 


' 69 50 


31 25 


$2575 21 


he 


37 50} 21073 
30 00| 


+225 25: 


131 36 


105 52 
49 45 


36 88 
101 00 
59 74 


1371 79 
219 83 
308 95 
156 94 
100 00 

60 74 


62 34 


` 90 00 
894 


1559 41 


520 53 


998 86 
$5395 17 
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TERRITORY OF WISCONSIN, Cx. 


By amount of territorial revenue in the sev- 
eral county treasuries, as per territorial 
treasurer's report made to the legislative 
assembly at their annual session of 1841 
and 1842, 

By amount returned due from Milwaukee 
county, as per returns for the year A. D. 

9 

By amount returned due ftom Racine coun- 
ty, as per returns for the year A. D. 1841, 

By amount due from the following named 
cofinties, as per returns on file, for the year 


A. D. 1842: 


Amount returned due from St. Croix county,|. 


as per returns, 
[4 


[11 (3 é ce Green 66 
€ a«u 6 * Dodge « 
& cé [14 [14 Sheboygan e 
66 (13 te 6 Grant a 
6 é Ge [11 Dane 66 
e ds Al * Manitouwoc “ 
[[1 [11 & [17 lowa [14 
“cc ee sé [14 Rock 66 
[1 se té 66 Crawford & 
-6 sé [14 ^ d Racine [11 
6 [11 [[1 [ás Jefferson £c 
« e i € Brown « 
£6 €£ 6 [11 Milwaukee 6 
[17 é [14 cc Walworth 66 


By balance against the territory, exclusive of 
the amount that may be due from the 
counties of Fond du Lac and Washington, 
from which no returns have been received 


for the year A. D. 1842, 


$1794 86 


$754 05 
317 76| 1071 81 


16 63 
82 30 
18 49 
23 42 
113 46 
197 46 
22 43 
310 92 
99 93 
64 46 
339 78 
50 00 
108 19 
370 26 
130 00| 1947 78 


1081 37 
$5,895 77 
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[SEE JOURNAL, Paez 46-—45,D] 


A PROCLAMATION, 


By James Duane Dory, Governor of the Territory of Wisconsin: 


Bz rr Known : that, whereas, the act of Congress of the 29th 
of August, 1842, declares that “‘no session of the legislature of a 
Territory shall be held until the appropriation for its expenses 
shall have been made ;” and no appropriation was made for a ses- 
sion to be held on the first Monday in December last ; by reason 
whereof the legislature of the territory of Wisconsin was unable 
lawfully to commence its session on the said first Monday ; or to 
continue it to any other day: 

And whereas, the governor of the territory has been this day ofi- 
cially informed that the congress of the United States has, during 
its present session, to wit: on the 24th day of December, 1842, 
appropriated the sum of nineteen thousand two hundred and 
seventy-five dollars in and by an act entitled “An act making ap- 
propriations for the civil and diplomatic expenses of government 

for the half calendar year ending the 30th day of June 1843," 
for the expenses ofa session of said legislature to be held according 
to law during the said half year: 

And whereas, it is provided in and by an act of the said legisla- 
ture of Wisconsin, passed in the year 1839, “that the governor of 
ihe territory may, as often as in his opinion the public interest re- 
quires it, appoint by proclamation, special sessions to be holden at 
such time as he may designate, not less than thirty days from the 
isssuing any such proclamation ; and any such special session 
shall not exceed twenty days,” ác. 

And whereas, a majority of the members elect of the said legis-. 
lative assembly did on the 10th of December last, declare “that 
there are many important subjects deeply affecting the interests of 
the people, upon which they are now anxiously desiring legisla- 
tive action :” 
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Therefore, I do hereby appoint a spECIAL session of the legis- 
lative assembly of Wisconsin, to be held at the capitol in Madison, 
at twelve of the clock meridian, on MONDAY THE SIXTH 
DAY of March next. 

In testimony whereof, 1 have hereunto subscribed my name and 
caused the great seal of said territory to be affixed, at 
[L. S.] Madison, the seat of government of said territory, this 
thirtieth day of January, A. D. 1848, and of the inde- 
pendence of the United States the sixty-seventh. ` 
J. D. BOTY, 


* 


By the Governor: 
A. P. Vix, Secretary. 


APPENDIX. 67 
` REPORT , 
Ofthe Treasurer of the Territory, and accompanying documents. 
TREASURER’s OFFICE, 
Madison, April 12, 1843. 


To the Hon. the House of Representatives: 


In compliance with a preamble and resolution passed and adop- 
ted by your hon. body on the 3d inst., I herewith enclose to you 
statements giving you the information called for by said resolution. 

In answer to the question, whether the duplicate receipts re- 
quired by said act, mentioned in your resolution, were deposited 
with the treasurer preyious to the issuing of such drafts or bills: 
my answeris, they were;—and whether such drafts or bills so re- 
turned by the secretary, and thus received by the treasury, were 
cancelled by writing the word “cancelled” on the face of each, as 
required by law: my answer is, they were not;—and in further 
answer must state to your hon. body, that itis out of my power at 
present to furnish you with the number of each draft surrendered 
by the secretary to the treasurer, to accompany this report, but 
will endeavor to do so as soon as practicable, the labor attending 
the same being extremely arduous. And also whether any of the 
vouchers or receipts at first deposited, have been withdrawn by 
any person, and others substituted in their stead: to this last in- 
quiry, I can state that nothing of the kind has been done: 

All of which is respectfully submitted. 
o JAMES MORRISON, Treasurer. 
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STATEMENT of Duplicate Receipts delivered to Col. A. P. Field, Secretary 
of the Territory, on the surrender by him of scrip or drafts to the Treasurer 
of the Territory, equal in amount to the duplicate rsceipts delivered to him by 
the Treasurer. 


Date 

dup. | To whom payable. For what service. Amount. 

rects 

1842 $ 

Feb.| D. R. Burt, Member of House of Rep's. 253 00 
David Newland, do. (and Speaker) do. |453 00 
George Bachelor, do. do. |225 00 
Adam E. Ray, do. . do. |225 00 
Ephraim F. Ogden, | do. do. |247 50 
Neely Gray, do. do. |153 00 
T. E. Parinelee, do. - do. |267 00 
Jonathan Eastman, | do. do. |186 50 
Elisha S. Sill, do. do. {250 50 
J. C. Mills, do. do. | 98 50 
Nelson Dewey, do, do, |243 00 

,| Daniel M. Parkison, do. do. |255 00 

Jacob Brazleton, do. do. |243 00 
John Hackett, do. , do. 1238 50 
Thomas Jenkins, do. do. 1292 50 
. D, Giddings, do. do. |258 80 
W. F. Shepard, do. do. | 237 00 
E. V. Whiton, do. do. |252 00 
John S. Rockwell, | do. .do. |291 00 
A. G. Ellis, do. do. |253 80 
M. C. Darling do. do, {253 80 
L. I. Barber, do. do. |255 00 
Joseph Bond, do, do. |230 00 
Alfred Brunson, do. do. |712 00 
Joseph R. Brown, do. do. |312 00 , 
T. LaChapelle, do. do. | 247 50 
James Maxwell, do. . Council; 249 00 
John H. Tweedy, do. do. |240 00 
Moses M. Strong, do. do. |445 30 
Morgan L. Martin, do. do. | 204 00 
C. C. P. Arndt, dec.) do. do. |367 00 
C. J. Learned, do. do. |276 00 
J. H. Rountree, do. do. 1234 00 
James R. Vineyard, | do. do. |282 50 
Ebenezer Brigham, | do. do. |125 68 
W. W. Wyman, Printing for leg. assembly, 190 00 
B. W. Brunson, — |Messenger, council, 122 00 


C. Latham Sholes, "Printing for legislature, 210 00 
C. Latham Sholes, |Transcribing clerk in H, of R.|678 75 
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STATEMENT of Duplicate Receipts delivered to Col. A. P. Field, Secretary 
of the Territory, on the surrender by him of scrip or drafts to the "Treasurer 
of the Territory, equal in amount to the duplicate receipts delivered to him by 
the Treasurer. —(CoNTINUED.) 


Date rex 

dup. | To whom payable. . For what service. Amount. 
rec’ts sã E e 
1842) George Beatty, Secretary council, &c. -~ 625 00 
Feb. John Catlin, Chief clerk H. of R., &c. 290 00 


Thomas J. Mormon,|Sergeant-at-arms, H. of R. 275 00 
Charles H. Larkin, |Transctibing clerk, do., &c., |375 00 
Ebenezer Childs, |Sergeant-at-arms, council, 130 00 : 


Robert Moore, Carrying wood, &c. 219 25 
"Thomas Dailey, Hauling and chopping wood,| 227 75 
W. T. Sterling, Services as librarian; 227 75 
Elisha Starr, Printing for lsgislatufe; 25 00 
J. M. Clark, Chaplain, council, ' 200 00 
Clark & Jones, Ch'g's, and storeage on books, 39 25 
Otis & Gove, Chairs, &c. for capitol, 360 00 
R. B. Redford, |Labor fitting up halls, 10 00 
A. R. Clark, Hauling sheet iron, &c. 10 00 
Rhenodyne Bird, {Services asst. librarian, 100 00 


S. B. Thrasher, — |Ser.sergeant-at-arms, H. R. | 32 00 
John Dowling, Stove pipe for legislative hall, | 163 00 


Gratiot & Child, Hauling stoves and pipe, 89 00 
Cole & Arnold, [Furniture for legislative hall, | 108500 
David Brigham, Post master, Madison, 678 95 

$10,520 33 


56 
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STATEMENT of Duphcate Receipts remaining in the hands of the Treas- 
urer, for which script or drafts have nol been surrendered by the Secretary. 


Date 


of To whom issued. For what service. Amount. 


rec'ts 


1842 


Feb. | D.A. J. Upham, 


Member of the Cauncil, 


19. | Lorenzo Janes, do do 261 00 
Wm. Bullen, da do 264 00 
James Collins, do do . 5 50 
Catharine Arndt, | Extra pay to C.C.P.Arndt,dec.[204 00 
Joseph Knapp, Trans. clerk pro tem., council, 15 00 


Jokn F. Potter, 


Trans.clerk of do 


J. E. Dodge, Assisiant secretary do |136 50 
T. J. Emerson, “do do - {126 00 
J. C. Knapp, Transcribing clerk H. of R. |210 00 
Chas. C, Savage, | 18 days do do 54 00 
John F. Mead, Chiefass’t clerk, do 270 00 
Thomas L. Franks, | Messenger do 190 00 
David Bonham, Door keeper do 198 00 
Daniel F. Kimball, | do protem., do 15 00 
Charles E. Brown, | Ass’t do, do 175 00 
John Graham, | do council,  |175 00 
Wm. S. Dering, | Door keeper, do 175 00 


J. A Hebbard, 

R. L. Ream, 

W. G. Van Bergen, 
Wallace Mygatt, 


LaFayette Kellogg, 


aea rr ara ap (e tm aana 


Ass’t door keeper H. of R. 
Trans. clerk pro tem., do 

Making fire in Gov. room, &c. 
Furnishing newspapers to leg. 


J. A. Noonan, Pub. laws 1841, and newsp'rs | 97 00 
George Hyer, “ proceedings of H, of R. 1150 00 
Charles C. Sholes, | Printing for legislature, &c. |481907 
Harrison Reed, * Jaws and newspapers, |100 00 
John Delany, Pub. laws of 1810 and 1841, | 75 00 
Boyd Phelps, Chaplain of the H. of R. 200 00 
E. M. Williamson, | Ass. trans. clerk, of council, 6 00 
J. A. Hibbard, Transporting Jaws, 5 50 
Stephen F. Gale, {Stationery for leg. assembly, 1509 68 


Rent sup. ct. clerk's office,&c.| 26 00 


Nicholas Smith, Sewing and binding carp't &c.| 80 00 
J. V. Suydam, Furnishing newspapers to leg.| 10 00 
Daniel Baxter, Candles, stationery and lumb’r}105 00 
Geo. P. Delaplaine, | Transporting laws, 25 00 
James Morrison, — | Issuing drafis, 125 00 
Wm. Pyncheon, `- | Making boxes for stoves, &c. | 9 00 
J. E. Arnold, Examining Min. Pt. Bank, |130 00 


A. P. Field, 


Postage,stationery hauling fur- 
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STATEMENT of Duplicate Receipts remaining in the hands of the Treas- 
urer, for which scrip or drafts have not been surrendered to him by the Secre- 
lary. (ConTINVED.) 


Date 

of To whom issued. For what service. : quum 

rec'ts . 
1842 niture, copying laws, &e. 116000 
Feb. |A. P. Field, Issuing drafts, : 75 00 
19. | Abel Rasdall, Putting down carpets, &c. 15 00 
jAbner Nichols, Witness before com. H.of R.| 25 50 
Ira B. Brunson, Transporting laws, 5 00 
Simeon Mills, Rent sup. ct. clerk’s office; 60 00 
J. T. Wilson, Blacksmith work, : 30 00 
A. A. Bird, — Services fitting up capitol, 6 00 
Almon Lull, ‘© as librarian,for wood,&c. 207 13 
John Danielson, _ (Transporting stationery, > | 99 00 
John Nelson, — " {Services per order of librarian, 28 00 
James Morrison, — |Rentof library room, Se. 93 19 


Thos, P. Burnett, Rep. decis'nssup. ct. &c. — |250 00 
Sec'y of Wisconsin, |Payment of interest on bonds | 350000 
, [Wm. D. Daggett, |Making desks for leg, hall, [783 35 
Henry O. Sholes, |Newspapers furnished leg. 10 00 
Charles S. Peasley, Mat'ls and labor placing carp'ts| 13 00 


David Wilder, Wood, per order of librarian, | 55 50 
Simeon Mills, “Trans. laws to Green county, | 5 00 
Cady & Farewell, |Sheet iron and andirons, 68 31 
Calvin Frink, Enclosing capitol square, &c. |200 00 


— Á— 


$7,079 98 
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STATEMENT of five dollar drafts issued by the Seeretary and "Treasurer, ac- 
cording to an, act of the Legislative Assembly of Wisconsin Territory, ap- 
proved February the 15th, A. D. 1843. 


ES "ta IN os.from to 


To whom issued. For what service; | Amt. ' 


Feb. 19,  1to 10Edward V. Whiton, [Member H. of Rep. | $5000 
Il  20D.A.J. Upham, do Council. 2 


21 31|Moses M. Strong, do do 
32. | 36|John H. Rountree, do do 25 
42 Morgan L. Martin, | Go do 50 
52 — "1| William Bullen, do do 100 
355|Morgan L. Martin, | do dq 5 
72 76/C. J. Learned, do , do 25 
TT | 86|Lorenzo Janes, do do 50 
87 96|Ebenezer Brigham, | do do 50 
97 101|James Collins, do do 25 
102 114)James Maxwell, do do 65 
37 = 4 John H., Tweedy, do do 23 
115  134|Lucius I. Barber, do H.ofR, | 100 
135 145|Joseph Bond, do  . do 55 
146  155|John Hackett, do do 50 
156  165|Jonathan Eastman, | do do 50 
166  175|JJohn S. Rockwell, do do , 50 
176  195|MasonC. Darling | do do 100 
196  290/Joseph R. Brown, do do 25 
201 ' 217]D. R. Bnrt, "| do do 85 
: 218 297/David Giddings, do' do 50 
228  962|A. G. Ellis, do do 175 
263 270)Neely Gray, do do 40 
973  982|J. C, Mills, do do 50 
283 292! Adam E. Ray, do dó 50 
911 same, do do 5 
308  308|Alfred Brunson, do do 30 
293  302| Wm. F. Shepard, do, do 50 
309 318 Thomas Jenkins, do do .| 50 
319  325|Ephraim F. Ogden, | do do 50 
329 338|George Batchelder, | do do 50 
939  344Jacob Brazzleton, do do 30 
375 same, do do 5 
| 356  364|Daniel M. Parkison,| do do 45 
j _ 272 same, do do 5 
365 ` 374\James Sutherland, do do 50 


376|Daniel F. Kimball, |Astd'rkr.H.protem, 5 
371 .318JosephC. Knapp, (|Trans.clkC.protem.| 10 
379  380|C. Latham Sholes, do. do H.protem., 10 
381  383|David Bonham, Doorkr.H.protem. | 15 
384  388|Charles E. Brown, [Ast d'r kr. H. do 29 
889  S890|Charles H. Larkin, [ras ckH. do 10 


891 — 399 John F. Potter, do do C. do 10 
t: 893 395/B. W. Brunson, Messnger council, 15 
396J. A. Hibbard, Astd'rkrH.protem| 9 


397  401|Wm.S.Dering, —|Astd'rk'rprotemC| 25 
402 406\James R. Vineyard, |Member of council, 25 
407  412|Ebenezer Childs, Funeral expenses of, 
- | €. C. P. Arndt, 30 
413/C€. H. Larkin, Trans. clerk, &c, 


20 00 


APPENDIX. 
STATEMENT of five dollar drafts, (ContinvED,) i 
o [Nosstomto) To whom issued. | For what service. | Amt, 
Feb. 19, 414 415! Phos. L. Franks, Messenger of house, 
416  419|John F. Meade, |Chief & ast cPK Ey- = 
490 421/35. M. Clark, Chaplain, council, 
422M. L. Martin, Exam’ng Mol Pr B’k, 
493 426/T. J, Mormon, Sergeant-at-arms, H. 
427  436|C. C. Sholes, ` Printing forlegislat're 
437 447\John Graham, As't door k’r council, 
n 448  45l|Harrison Reed, Printing laws of 1811, 
451Joseph R. Brown, |Com’r to take deposi- 
tions by res. of house, 
493  462|George Beatty, Preparing journal of 
: council for publieatn, 
463  465B. W. Brunson, Extra servie’s in c'l, 
466 470James Collins, Services as pres. c'l 
4711  473|R. L. Ream, Trans. clerk of house, 
493  494John Catlin, Preparing jour, house 
494  495|Richard Redford, (Fitting up leg. halls, 
496|Ebenezer Childs, Sergant-at-arms el, | 
497 500|\W.G. Van Bergen, |Attend’ng gov’sroom, 
501  506|Wm. D. Daggett, {Furniture for C.andH. 
507  513/0:C. Sholes, Printing laws, 
-` SMC S. Peaslee, Lab'r and mats put- 
ting down carpets, 
515  594|RhenodyneBird, Services as't librarian 
525  528|David Newland, * speaker house, 
529\John Delany, Pub. lawslast session, 
530 542C. C. Sholes, . Printing for house, 
543 SAW. We Wyman, s council, 
553  561|A. P. Field, Services issuing drafts 
568  387|JJames Morrison, a Sh dO je A 
588 592 same, s uL. 
593  597|G.P.Delaplaine, T'rans. laws to Brown 
and counties attach’d 
598  599|John Donelson, Trans. sta. to Madis’n 
600 — 619|Boyd Phelps, Services chaplain H.° 
620 659|David Brigham, Postmaster Madison. 
660 6569D. Baxter, . Statn’ry, candles, &c. 
+ 670| Abel Rasdall, Use of team and put- 
ting down carpets, 
671  700|Wm. D. Daggett, |Making desks; &c. 
101 703\Joseph C. Knapp, (Trans. cPk pro tem. 
704 — 713|C. J. Learned, Exam?ng MI P't Bk, 
714 7%17)John T. Wilson, Blackmith work, 
718  737|Almon Lull, Librarian, &c. 
738  "4l|Abner Nichols, Witnsss before house 
749  "IDl|George Hyer, Printing house pro. 
159 — 851|Sec. Wisconsin ter!y.|Paym't int. on bouds, 
852  855|L.F. Kellogg, Rent supreme court 
clerk’s office, 
856 &63)W. W. Wyman, Printing for council, |. 
864|Simeon Mills, Trans. s to Green co. 
865  866John Nelson, Labor per order lib’n, 
867  8T6 Robert Moore, Carrying wood, 
877 Mileage as mem C 


819| Moses M. Strong, 


21 
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STATEMENT of five dollar drafts, (Coxrmtuen.) 


Date. 


1842, ° 
Feb. £9. 


[Nos.fror ta] To whom issued. | For what service. | Ams. 


884 
887 
892 
896 
899 
903 


1003 
1103 


té 06 
* 08 


sb AT 


1233 


“35 
“45 


tb 63 
be 66 

345 
1826 


[113 40 
«446 


“ 50 
“55 


tt 59 
st 65 


as 69 


830 to 883 Nelson Dewey, Mileage as mem. of. 4] 
tb be 


886 Alfred Brunson, 
891W. W. Wyman, Printing for council, 
895jJ. H. Rountree, Ten days services as 
president of council, 
898JJ. R. Vineyard, Member of council, 
902|Nicholas Smith, Putting down car et, 
1002|C. C. Sholes, Prining for H. of 


1102!W. W, Wyman, da council, 
t 05/C. L. Sholes, Pub. laws in South- 
ort Telegraph, ' 

« 07|Clark & Jones, Storage on books, 

« 88John Catlin, Chief clerk House, 

** 39 Thomas Dailey, Hauling wood, &c., 

« 40| Phos. E. Parmelee, |Member of House, 

1932A. P. Field, Posge,státnery, mo- 
ney for hauling furn. 
& exp'nse purchasing 
furn. officerent, copy- 
ing laws, &c. 

« 84jÀ. R Clark, Hauling andirons fm 

. |Milwaukee, 

* 441 W. T. Sterling, Services as librarian, 

6} James Morrison, Rent of lib. rm, crape 
for ium] of Hon. C. C. 
P. Arndt, and ink, 

* 621 Y ates Scovell, Transporting furn. 

i 65;B. W. Finch, do do 

1395|Seo’y Wis. "Territory Pay of int. on bonds, 

354|David Newland, Pay and mileage H, 

1239/J. A. Noonan, Printing & newsp’rs, 

furnished members, 


“45iThos, E. Parmelee, 
“ 47\John V. Suydam, 
** 48|Alfred Brunson, 


Mileage mem. House. 
Pars furnish’d Housel’ 
Taking dep. per order 
cf House of Rep's, 


* 49ifra B. Brunson, . {Trans sporting booksto 
- Crawford county, 
** 54)Wallace Mygatt, Papers furnished leg. 
ssemoly, 
“ 57|David Newland, Mileage as member H, 


“ 58iStephen B. Thrasher, 


Sergeant-at-arms H. 
+ 64J. E. Arnold, 


Exam ng MI Pr Bk, 


“ 67/Elisha Starr, Printing for legis]*ture 
“ 68/Cole & Arnold, Fornishing leg. halls, 
** 70/Calvin Frink, 


Enclosing grounds a- 
bout the capitol, m 
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STATEMENT of ten dollar drafte, issued by the Secretary and "Treasurer, according to.an act of the Legisla- 
tine Assembly of Wasconsin Territory, approved February 15th, 1842. 


———————————————————————————— LU EÉ————————— 
Date. i 


1842. | Nos. from to. To whom issued. ; For what service. Amount. 
Feb. 19, 1 to 3| Edward V. Whiton, Member of House of Representatives. $80 00 
4 8| D. A.J. Upham, do, ‘ Council. 50 
39 43] Wm. Bullen, do. : do. 50 
162 . Bame, do. do. 10 
"X 23| John H. Rountree, do. do. 100 
9 13| Moses M. Strong, do. do. 50 . 
24. 28| John H. Tweedy, | do. — do. 50 
; 161| . ‘same, . do. do. 10 
29 38| Morgan L. Martin, ` do, do. 100 
44 . - 48) Chs. J. Learned, do. do. 50 
49 58} Lorenzo Janes, do. do. 160 
69 78| James Collins; do. do. 100 
79 84| James Maxwell, do. do. 60 
59 68| Ebenezer Brigham, do, do. 100 
85 94] Lucius I, Barber, do. House of Representatives, 100, 
95 109] Joseph Bond, do. do. 150 
110 | 119| John Hackett," . do. . do. 100 
120 129| Jonathan Eastman, do. do. |: 100 
130- 139; John S. Rockwell, do ` do. "100 


140 149) Mason ©, Darling, - do. do. 100 


“XIGNdddV 
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STATEMENT of ten dollar drafts, issued by the Secretary and Treasurer, 
` tive Assembly of Wisconsin Territory, approved February 15th, 1812. (Conrinvsp.) 


Date. | Nos. from to 


1842. |150 
Feb. 19,155 
163 

173 


184 
190 
194 


200 
204 
210 


216 
221 
224. 

27 


238. 


240 


to 


154 
160 
172 
182 


, 183 


189 
193 
198 
199 
203 


To whom issued. 


a 


Joseph R. Brown, 


D. R. Burt, 


Daniel M. Parkison, , 
James Sutherland, 


D. F. Kimball, 


C. Latham Sholes, 


David Bonham, 
C, E. Brown, 
same, 
C. H. Larkin, 
John F. Potter, 
B. W. Brunson, 
J. A. Hibbard, 
Wm. S. Derring, 
J. R, Vineyard, 
Elisha S. Sill, 


` Ebenezer Childs, 


€. H. Larkin, 
Chs, C. Savage, 


` T, J. Emerson, 


n aanert regeret 


ERU E E E a i e ae queres mt tm 


ieu "—————————M rr a ar mp 


For what service. 


— — ma 


Member of House of Representatives. 


do. do. 
do. do. 
do. do. 
Assistant door keeper pro tem H. R, 
Transcribing clerk do. 
' |Door keeper . do. 
Assistant do do. 
| ^do , > do do. 
Transcribing clerk Council 
do do 
Messenger + do 


Assistant door keeper pro tem Hi R. 
Door keeper Council, 
Member do 
Contesting seat from Racine, 
Funeral expenses of C. C. P. Arndt, 
Transcribing clerk &c. 

do do H. R. 


{Assistant secretary Council, 


according to an act of the Legisla- 


- 
- 


Amount, 


a 


IA 


“SIGNGddy 


a^ 


STATEMENT of ten dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legisla- 


tive Assembly of Wisconsin Territory, approved February 15th, 1842. (Cowrrwuxp.) 


LL—L——————ÉÁÉÁÉáÁÉ—Ó——————————————————————————————————————— 


Date. 


1842. 
Feb. 19,944 to 


250 
259 
279 
282 
286 
306 
326 
333 
336 
341 
361 
364 
971 
386 
393 


400. 


Nos. from to 


249| 


248 
249 
258 
278 
281 
285 
305 
325 
327 
335 
350 
360 
363 
370 
385 
392 
399 


405 


To whom issued. 


David Bonham, 
Thomas L. Franks, 
A. G. Ellis, 

J. M. Clark, 

Wm. W. Wyman, 

J. E. Dodge, 

T. LaChapelle, l 
Thomas J. Mormon, 
Chs. ©. Sholes, 
John Graham, 
Harrison Reed, 
Joseph R. Brown, 
George'Beatty, 
Alonzo Platt, 

James Collins, 

John Catlin, 
Ebenezer Childs, 
Wm. G. VanBergen, 


C. C. Sholes, 


For what service. Amount. 
Extra services, $10 00 
do do 50 
Extra pay as speaker H. R. a 10 
. Services as chaplain, Council, 90 
Printing for legislature, 200 
Assistant secretary Council, 30 
Member House of Representatives, 40 
Sergeant-at-arms H. R. 200 
Printing for legislative assembly, 200 
Assistant door keeper Council, 70 
Printing laws of 1841, 30 
Taking depositions, &c. 50 
Preparing journal Council for pub. 200 
Newspapers furnished members, 30 
Services as President Council, 70: 
Preparing journal II. R. for publication, 150 
Sergeant-at-arms, Council, . 10 
Making fires in Gov's room, and con-| ` 
veying corpse of Arndt, 70 
Printing for House of Representatives, |: 60 


“XEANAdAV 


Lh 


STATEMENT of ten dollar drafts, issued by the Secretary and "Treasurer, according to an act of the Legisla- 
tive Assembly of Wisconsin Territory, approved February 15th, 1842. (Conrinvep.) 


— 


Date. 


Nos. from to 


1842. |406 


Feb. 19, 


412 
419 
429 
434 


438 
440 


480 , 


| |500 


502 
512 
534 
539 
569 


575 
585 
595 


logs 


to 411 
418 


428! 


438 
436 
437 
439 
476 
499 
501 
511 
533 
538 
568 
573 
574 
584 
594 
644 
654 


——— 


“To whom issued. 


Simeon Mills, 
Wm. D. Daggett, 
C. C. Sholes, 
Rhenodyne Bird, 
David Newland, 
Wm. W. Wyman, 
John Delany, , 
C. C. Sholes, 
Wm. W. Wyman, 
Joln Donelson, 
B. Phelps, 

David Brigham, 
Daniel Baxter, 
Wm, D. Daggett, 
C. J. Learned, 
J. T. Wilson, 
Almon Lull, 
George Hyer, 
Secretary Wisconsin territory; 


Wm. W. Wyman; 


‘For what service. 


—Á Het 


Rent sup. ct. clerk’s office, 


{Furniture for legislative assembly, 


Printing laws, 
Services as, assistant librarian, 
Speaker of II. of R., 


{Printing for Council, 


Publishing laws in Min. Pt. F. Press, 
Printing for House of Reps, 

do Council, 
Transporting stationery, 
Chaplain for H. of R., 
Post-master, 
Stationery, &o., 
Making and trimming desks, 
Examining Min. Pt. Bank, 
Blacksmith work, 
Librarian, &c., 
Printing proceedings of H. of R., 
Payment of int. on bonds, . 
Printing for Council, 


d! 


Amount. 


“SIGNAddV 


STATEMENT of ten dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legisla- 
tive Assembly of Wisconsin Territory, approved February 15th, 1842. (CoNTINUED.) 


eres 


Date. | Nos. from to To whom issued. For what service. i Amount. 

1842. 655; John Nelson, Labor per order librarian, - $10 
Feb, 19.656 to 658) Robert Moore, do carrying wood, 30 
659 663), same, „do “do do 50 

664. 665) Alfred Branson, Pay and mileage, H. R, 20 

666 670; Wm. W. Wyman, Printing for Council, | 50 

671) Jobn H; Rountree, 10 days Président Council, 10 

672 677| Nicholas Smith, Sewing and bindihg carpets, 60 

678 829) C. C. Sholes, Printing for EUR, 1520 

880 929] Wm. W. Wyman, do : Council, 1000 

930 935| Otis & Gove, Chairs &c. for legislature, 60 

936 945) ©. L. Sholes, Publishing laws &c. 100 

946 947| Clark & Jones, Storage of books &c. 20 

94t| Henry O. Sholes, Papers furnished members, 10 

948 976] John Catlin, Chief clerk H. R, ` 220 

971 990) Thomas Dailey, Chopinz wood, &c. TOES 100 
981 980] George Beatty; - Seciétary Council &c. 190 
991 1060; A. P.Field, ` Postage, stationery, money paid for 

hauling furniture, expenses purchas | : 
ing furniture, copying laws, Se. &c. 700 
1061 1077, Wm, T. Sterling, Services ‘as librarian, l 179 


(40 


"XIGNdddy 


STATEMENT of ten dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legisla- e 
tive Assembly of Wisconsin Territory, approved February 15th, 1842. (ConTINUED.) 


© Date. | Nos. from to To whom issued. For what service. Amount. 
1842. |1078 1082, David Wilder, Furnishing wood, $50 
Feb. 19.1083. 1090) Yates Scovell, Transportation of furniture, 80 
1091 1093] B. W. Finch, . do do 30 
1094 1150] Secretary of Wisconsin Territory, |Payment interest on bonds, 600 
1154 1155| J. A. Noonan, Printing, and newspapers, 20 
1156 1157] Alfred Brunson, Taking depositions, 20 as 
1158 1159] Stephen B. Thrasher, Services for sergeant-at-arms, 20 c 
1160 1167, Gratiot & Childs, Transporting stoves, &c. ` 80 z 
1168 1177| Jonathan E, Arnold, Services inv. Mineral Point Bank, . 100 z 
i 1178| Elisha Starr, Printing for legislature, 10 pá 
1179] Cole & Arnold, Furniture for legislature, 10 
1180 1184] Calvin Frink, Clearing and enclosing grounds about 
the capitol. 50 


| $11,840 00 


STATEMENT of twenty dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legis- 
lative Assembly of Wisconsin Territory, approved February 15th, 1842. 


Date. | Nos. from to To whom issued. For what service. Amount. 
1842. | 55 to 56) D. A.J. Upham, Member of the Council. $40 00 

Feb. 19, 62 63] Wm. Bullen, do. do. 40 
54| John H, Rountree, ‘do. do. 20 
46 50| Moses M. Strong, do, do. 100 
57 same, 'do. do. 20 
59 61| Morgan L. Martin, do. do. 60 

64; Chs. J. Learned, do. i do» | 20 . 
6| Lorenzo Janes, do. do. 20 
53 same, : do. do. 20 
58| James Collins, do. - do. 20 
65, Ebenezer Brigham, do. do. 20 
46| Lucius I. Barber, do. House of Representatives, 20 
47) John Hackett, do. . do. 20 
48 49) John S. Rockwell, do, do. 40 
66 67, Mason C. Darling, do. do. 40 
50, Joseph R. Brown, do. do. |. 20 
1 5| David Giddings, do. do. |, 100 
68 same, do. do. ; 20 
69 70| A. G. Ellis, do, ‘do. 40 
7 11| Neely Gray, do do. 100 


“XTIGNGd dV 
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STATEMENT of twenty dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legis- 


Date. 


om 


1842. 
Feb. 19, 


J 


lative Assembly of Wisconsin Territory, approved February 15th, 1842. (Conrinunp.) 


Nos. from to 
12 to 16 
17 20 

T1 
26 30 
21 25 
Sl 34 
36 - 37 
38 39 

40 
51 "52 

T9 75 
76 79 
80 . 84 
85 86 

87 
88 89 
90 92 
93 94 
95 97 
98 99 


q 


To whom issued. 


Jesse C. Mills, 

Adam E. Ray, 
same: 

Alfred Brunson, 

W. F. Shépard, 

Thomas Jenkins, 

Ephraim F. Ogden, 

George Bachelor, 

Jácob Brazleton, 

James Tripp, ` 

Daniel M. Parkison, 

James Siitherland, 

J: C. Knapp, 

C. ‘Latham Sholes, 

David Bonham, ' 

CE: Brown, 

C. H. Larkin, 

John F. Potter, 

B. W. Brunson, 


: Chas. C. P. Arndt, deceased, 
i ` n Sou n^ t ` E: 


— 


For what service. 


Member of House of Representatives, 


oO. 


do. ^ 
Door-keeper, 
Asst. do. 
Transcribing clerk, 
do. 
Messenger, 


Member, * 


Council, 
do. 
Council, 

do. 


Amount. 


$100 00 
8 


8 


- 


“XidNeddV 


STATEMENT of twenty dollar drafis, issued by the Secretary and "Treasurer, according to an act of the Legis- 
lative Assembly of Wisconsin Territory, approved February 15th, 1842. (ConTINUED.) 


EIA DID I— 


Date. 


1842. 
Feb. 19. 


Nos. from to 


102 to 
104 
108 


114 


118 
135 
162 
167 
183 
188 

41 


192 


202 


209 


100 
101 
108 
107 
112 
118 
116 
117 


To whom issued. 


—À 


Ebenezer Childs, 
Chs, C. Savage, 
T. J. Emerson, 
Thomas L. ‘Franks, 
John F. Meade, 
Morgan L. Martin, 
T. LaChapelle, 
Thomas J. Mormon, 
C. C. Sholes, 

W. W, Wyman, 
Thomas Dailey, 
George Beatty, 

T. E. Parinelee, 
Yates Scpvell, 
David Newland, : 
Cole & Arnold, 
Stephen F. Gale, 
Calvin Frink, 
Cady & Farewell, 


iet. Gm aa aa tara aces trag irt tad, - 


Funeral expenses of C. C. P. Arndt, 


Tor what service. 


18 days transcribing clerk, H. of R. 
Assistant secretary, Council, 
Messenger, H. of R. 
Chief and assistant clerk, do. 
Com. to examine Mineral Point bank, 
Member of H. of R. 
Sergeant-at-arms, H. of R. 
Printing for Æ. of R. - 

do Council, 
Chopping and hauling wood, 
Secretary Council, &c., 
Member of the H. of R. 
Transpoiting furniture, 
Pay and mileage, 
Furuitnre for legislature, 
Stationery for do 
For enclusing grounds about capitol, 
For sheetiron and andirons, 


Amount. 


$4,300 00 


"XIGNUdd ¥ 


ea 


STATEMENT of fifty dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legisla- 
tive Assembly of Wisconsin Territory, approved February 15th, 1842. 


Date. | Nos. from to To whom issued. For what service. Amount. 
1842. 1 to 8| Edward V. Whiton Member of House of Representatives, $150 00 
Feb. 19.| 53 54| D. A. J. Upham, : |: do Council, 100 
9| William Bullen, do do 50 
4 5| John H. Rountree, do do 100 
6 "| John H. Tweedy, -do do 100 
57| ^ same, do do 50 
8| Morgan L. Martin, do ; do 50 
10 11| Charles J. Learned, É do do 100 
12) Lorenzo Janes, | do do 50 
55 56) James Collins, do do 100 
14 15| James Maxwell, do do 100 
13] Ebenezer Brigham, do do 50 
16} Joseph Bond, do H. of Rep’s, 50 
42] John Hackett, do do 50 
41 43) Jonathan Eastman, do do 100 
i 44] John S. Rockwell, do do 50 
17| Joseph R. Brown, do do 50 
45 48 same, `’ do do ' 200 
49 50; David Giddings, do do 100 
61j A., G. Ellis, do do 50 


o 
E» 
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STATEMENT of fifty dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legisla- 
tive Assembly of Wisconsin Territory, approved February 15th, 1842. (CONTINUED.) 


Date. | Nos. from to To whom issued. For what service. Amount. 
1842. | 18 to 19] Neely Gray, Member of House of Representatives, $100 00 
Feb. 19) -51 52} J.C. Mills, ,do do 100: 
20} .Adam E. Ray, ‘do do 50 
62 same, do. do 50 7 
g 21 22) Wm. I’, Shepard, do do 100 
93 > 24 Thomas Jenkins, do do 100 
25 27| Ephraim F. Ogden, do do 150 
28 30! George Bachelder, do do 150 
31 34| Jacob Brazleton, do do 200 
35 "36, David Newland, ‘ do : do 100 
58| C.J. Learned, do Council) | 50 
59, 60, David.Giddings, do H. of R. 100 
37 40) James Tripp, | - do do 200 
63 64, Joseph C. Knapp, Transcribing clerk of Council, . 100 
65 66| C. Latham Sholes, | | do do H. of Rep's, 100 
67 68) David Bonham, ` Door keeper, à do 100 
69) C. E. Brown, | ~ Assistant door keeeper, do . 50 
70 7i| C. H. Larkin, Transcribing clerk of Council, . 100 
72 73) John F. Potter, . do do do ! 100 
e 74| B. W. Brunson, ' * Messenger . do , 00 


"KIüNuHddV 
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STATEMENTiof fifty dollar drafts, issued by the Secretgry and Treasurer, according to an act of the Legisla- 


tive Assemilly of Wisconsin Territory, approved February 15th, 1842. (CowvixvED.) 


Date. | Nos. from to 

1842./ 75 to 77 
Feb. 194 78 79 
80 89 

83. 85 

86 

87 

88 

89 91 

92 93 

904 96 

57 112 

113 114 

115 118 

119 

120 122 

123 - 129 

i 130 

181 

132 137 
1421 


'To whom issued. 


tT MÀ got qe —À—— 


C. C, P. Arndt, 
Wm. S Detring, 

J. R. Vineyard, 
Elisha S. Sill, 

C. H. Larkin, 

T. J. Emerson, 
Thomas L. Franks, 
John F. Meade, 

J. M. Clark, 

M. L. Martin, 

Wm. W. Wyman, 
J. E; Dadge, 

T. LaChapelle, 
Thomas J. Mormon, 
Catharine Arndt, 
Charles ©. Sholes, 
John Graham, 
Harrison Reed, 
Joseph R. Brown; 
Thomas P. Burnett, 


. For what service. 


Member, Council, 
Door keeper, do 
Member, do 


Member of House of Representatives, 
Transcribing clerk, &c., 

Assistant secretary of Council, 
Messenger House of Representatives, 
Assistant chief clerk, do 
Services as chaplain of Council, 
Examining Mineral Point Bank, 
Printing for Council, l 
Assistant secretary of Council, 
Member House of Representatives, 
Sergeant-at-arms, do 

Extra pay to C. C. P. Arndt, 

Printing for House of Representatives, 
Assistant door keeper of Council, 
Printing laws of 1841, 

Taking depositions, &c., 

Reporter of supreme court, 


a 


Amount, 


e—a 


$150 00 
100 
150 
150 
50 
50, 
50 
150 
100 
150 
800 
100 
200 
50 
150 
350 
50 
50 
300 
250 


P 


| STATEMENT of fifty dollar drafts, issued by the Secretary and Treasurer, according to an act of the Legis- 
lative Assembly of Wisconsin Territory, approved February 15th, 1842. 


Date. 


1842. 
Feb. 19. 


248 


Nos. from to 
143 10 144 
145 146 
147 

148 149 
150 152 
` 153 

154 156 
157 

158 

159 168 
164 168 
169 178 
174 176 
177 188 
184 188 
190 195 
196 227 
228 247 
258 


To whom issued. 


James Collins; 

Ebenezer Childs, 
sume, - 

Wm. G. Van Bergen, 

John Dowling, 

C. C. Sholes, 

David Newland, 

Wm. W. Wyman, 

John Delany, 

C. C. Sholes, 

Wm. W. Wyman, 

David Brigham, 

Wm. D. Daggett, 

C. Cr Sholes, 

Wm. W. Wyman, 

Otis & Gove, 

Secretary Wisconsin Territory, 

Cole & Arnold, 

Stephen F. Gale, 


(ConTINUED.) 


For what service. Amount 

Services as president of Council, $100 00 
Sergeant-at-arms of Couneil, : 100 

i do do 50 
Making fires in Governor's room, 100 
Stove pipe for legislature, 150 
Printing laws for legislature, 50 
Speaker House of Representatives, 150 
Printing for Council, 50 
Publishing laws in Min.Pt. Free Press, 50 
Printing for House of Representatives, 250 
Printing for Council, 250 
Post Master, 250 
Making and trimming desks, 150 
Printing for Honse of Representatives, 350 
Printing for Council, 300 
Chairs, &e., for legislature, , 900 
Payment of interest on bonds, ,1600 
Furniture for legislature, ee 


Stationery for legislature, 


]819,080 00 


"XIGNHddV 


ae TEEN of odd amounts of drafts, issued by the Secretary and Treasurer, according to an act of the Le- 
gislative Assembly of Wisconsin Territory, approved February 15th, 1842. 


Date. 


+ 


1842. 


Feb. 19, 


Nos. from to 


To whom issued. 


mt qem mera perea Mt pia prepa aen P0 por mr 


Edward V. Whiton, 
D. A. J. Upham, 
William Bullen, 
John IT. Tweedy, 
Morgan L, Martin, 
Charles J. Learned, 
Lorenzo Janes, 
James Collins, 
James Maxwell, 
Ebenezer Brigham, 
Lucius I. Barber, 
John Hackott, 
Jonathan Eastman, 
John S. Rockwell, 
Mason C. Darling, 
Joseph R. Brown, 
D. R. Burt, 

David Giddings, 

A, G, Ellis, 

Neely Gray, 


For what service. 


Member House of Representatives, 


Member of the Council. 
do. do. 
do. | do. 
do. do. 
do. do. 
do. do. 
do, do, 
do. do. 
do. do. 

Member of House of Representatives, 
do. do, 
do. do, 
do, do. 
do. do. 
do. " do, 
do. do. 
do. do. 
do. do. 

do, do 


remetentes 


Amount. 


*“XIGNAdEV 


STATEMENT of odd amounts of drafts, issued by the Secretary and Treasurer, according to an act of the Lege, 
islative Assembly of Wisconsin Territory, approved February 15th, 1842. (ConTINUED.) É 


Date. 


— 


1842, 
Feb. 19, 


Nos. from to 


To whom issued. 
Alfred Brunson, 
W. F. Shepard, 
Thomas Jenkins, 
Ephraim F. Ogden, 
George Bachelor, 
Daniel M. Parkison, 
James Sutherland, 
Chas. C. P. Arndt, deceased, 
James R. Vineyard, 
Elisha S. Sill, 
Chs. C. Savage, 
T. J. Emerson, 
David Bonham, 
A. G. Ellis, 
J. E. Dodge, 
T. LaChapelle, 
James A. Hibbard, 
Catharine Arndt, 
Alonzo Platt, 
Wm, G. VanBergen, 


For what service. 


Member of House of Representatives, 


do. o. 
do. do. 
do. . do 
do, do 
do. do. 
do. ma do. 
do Council, 
do. do. 
do. - House of Representatives, 


Transcribing clerk, H. of R., 
Assistant secretary, Council, 
Extra services per order, 


{Extra pay as speaker H. R. 


Assistant secretary Council, 
Member House of Representatives, 
Transporting laws, 

Extra pay'to C. C. P. Arndt, 
Papers furnished legislature, 
Making fires in Gov's room, &c., 


Amount. 


8 00 
y: 80 
8 50 
10 50 
12 


*'XlaNsuddV 


63 


STATEMENT of odd amounts of drafts, issued by the Secretary and Treasurer, according to an act of the Le- zo 
| gislative Assembly of Wisconsin Territory, approved February 15th, 1842, (Conrinvuzp.) = 


mamas, 


“Date. | Nos. from to 


1842. 
Feb. 19, 


To whom issued. : 


C. C. Sholes, 
John Dowling, 
C. C. Sholes, 
- same, 
C. S. Peaslee, 
AJA. Bird, 
David Newland, 
C. G. Sholes, 
David Brigham, 
Daniel Baxter, 
Wm. Pyncheon, 
Abel Rasdall, 
Wm. D. Daggett, 
same, 
same, 
same, ' 
Almon ‘Lull, 
Abner Nichols, 
L. F, Kellogg, 
John: Nelsons. 


For what service. 


Printing for legislature, 
Stovepipe furnished, 
Printing laws, 
do do ‘ 
Labor and materials, 
Fitting up capitol, 
Services as speaker of H. of R. 
Printing for House of Representatives, 


JPost Master, Madison, 


Stationery, &c., 
Making stove boxes, &c. . ` 

Use of team and putting down carpets, 
Making and trimming desks, 


do. do, 

. do, do, 

. do. do. 
Librarian, &c., 


Witness before commissioner H, R. 
Two days clerk Council, 
Labor per order librarian, 


Amount. , 


*"EKIGNUddY 


STATEMENT of odd amounts of drafts, issued by the Moradia y and Treasurer, according to an act of the Legis- 
lative Assembly of Wisconsin Territory, approved February 15th, 1842. (ConTINUED.) 


— ret rr are re - 
ALLN 


Date. | Nos. from to To whom issued. For what service. | Amount. 
1842. 61; Nelson Dewey, Pay and mileage, H. R, $8 50 
Feb. 19. 62| Alfred Brunson, > . do. do. 7 
63| James R. Vineyard, Member of Council, 6 
64] E. M. Williamson, Assistant transcribing clerk Council, 6 
65] C. C., Sholes, Printing for H. of R. 100 
66 same, do. 100 
67 same, : do. 100 
68 same, do. 106 
69 same; do. 100 
70 same, do. 9 09. 
71, Wm. W. Wyman, do Council, 10 68 
72| Chs. C. Sholes, Publishing laws, 7 
78] Clark & Jones, Storeage on books, 9 25 
74| Thomas Dailey, Hauling and chopping wood, 7 25 
75| George Beatty, Secretary Council, nails and locks, 
furnished, and clerk of bank com- 
mittee, , 8% 
76| T. E. Parmelee, Member IH. of R. 13 
77| Wm. T. Sterling, Services as librarian, l 7 75 


781 David Wilder, 2 Hauling wood, per ordor librarian, 5 50. 


STATEMENT of odd amounts of drafts, issued by the Secretary and Treasurer, according to an act of the Le- 
gislative Assembly of Wisconsin Territory, approved February 15th, 1842. (CONTINVED,) 


A Ea Se A sec emma apro comes 


* 


Date. | Nos. from to | To whom issued. For what service. Amount. 
1842. 79. James Morrison, Rent of library room, crape for funeral 
Feb, 19. of Hon. C. C. P. Arndt, and ink, $8 12 
80| J. A. Noonan, Printing and: newspapers, furnished 
members, . 7 
81| T. E. Parmelee, Mileage member H. of R. i 6 
82) Alfred Brunson, Taking depositions, 5 50 
83 same, do. * do. 7 50 
84 same, do. do. 5 60 
85 same, . do. do. 6 40 
86| David Newland, Mileage H. R. 6 
87| Stephen B. Thrasher, Services for sergeant-at-arms H. R. 7 
` i 88 Gratiot & Childs, Transportation of stoves, &c, 9 
89! Stephen F. Gale, Stationery for legislature, 9 63 
901 Cady & Farewell, Sheet iron, andirong, 8 st 


"XXGNSdav | 


APPENDIX. .93 


LN 


AGGREGATE amount of drafts issued under act of February 
15th, A. D. 1842. 


1842. x 
Feb. 19.,/Amount in $5 00 drafts, - - - $6,850 .00 
s 1000 *. - - - [11,840 00 
« 2000 “ - - - 4,300 00 
« 5000 “ - -  - | 12,650 00 
* oddam’ts, “& - - - 1,974 67 
37,014 67 


Less the following amount of drafts made 
payable to the undermentioned persons, not 
delivered, to wit: - 

James Tripp, mem. of H. of R., $240 00 

James Sutherland, do 237 00 

Alanzo Platt, for newspapers, 37 00 

Yates Scovell, trans. of furniture, 145 00 

B. W. Finch, e “ 45 00), 704 00 


—n 


_ Grand total amount of drafts issued, $86,310 67 


59 


94 APPENDIX. 


RECAPITULATION. 


For amount of drafts issued by the Secretary and 
Treasurer, under act of Legislative Assembly, ap- 


proved 15th February, 1842, $36,310 67 


$36,310 67 


APPENDIX. 95 


RECAPITULATION. 


By amount of duplicate receipts for drafts issued 

under act of Legislative Assembly, approved |.. 

February 15th, A. D. 1842, delivered to the Sec- 

retary by the Treasurer, on the surrender to him, 

by the Secretary, drafts equal in amount to the 

duplicate receipts delivered to him, $19,520 33 
By amount of duplicate receipts for drafts issued by 

the Secretary and Treasurer, under act approved 

February 15th, A. D. 1842, unredeemed in the 

hands of the Treasurer, 16,672 18 
By error, drafts over issued, 118 16 


M — od 


$36,310 67 


